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WAC 463-06-010 Organization of this title. This 
title (Title 463 WAC) contains the regulations by which 
the Energy Facility Site Evaluation Council (hereafter, 


the Council) functions under state and federal law. 


Chapter 463-06 WAC contains general informational 
provisions relating to agency operation and public re- 
cords handling which are required by the state adminis- 
trative procedure act and state laws relating to public 
records. 

Chapter 463-10 WAC contains definitions of terms 
used throughout this title. 

Chapter 463-14 WAC sets forth a number of signifi- 
cant policy and interpretive provisions relating to the 
scope and application of chapter 80.50 RCW and these 
rules. 

Chapter 463-18 WAC deals with procedures for the 
conduct of business at regular and special Council 
meetings. 

Chapter 463-22 WAC sets forth procedures to be fol- 
lowed when a request for a potential site study is sub- 
mitted under RCW 80.50.175. 

Chapter 463-26 WAC sets forth procedures govern- 
ing the public hearings referred to in RCW 
80.50.090(1), (2), and (4). 

Chapter 463-30 WAC contains procedural provisions 
governing contested case hearings held pursuant to 
RCW 80.50.090(3). 

Chapter 463-34 WAC outlines procedures for rule- 
making and for obtaining declaratory rulings from the 
Council. 

Chapter 463-38 WAC contains procedure and guide- 
lines relating to issuance of permits to discharge pollu- 
tants into Washington waters pursuant to federal law. 

Chapter 463-42 WAC embodies Council procedures 
and guidelines governing preparation of applications for 
energy facility site certification. 

Chapter 463-46 WAC contains guidelines relating to 
information which may have to be included in an appli- 
cation for site certification pursuant to the state envi- 
ronmental policy act. 

Chapter 463-50 WAC defines guidelines for the use 
of independent consultants pursuant to RCW 80.50.070 
and RCW 80.50.175. 

Chapter 463-54 WAC sets forth procedures and 
guidelines for performance of surveillance monitoring by 
the Council pursuant to RCW 80.50.040(11). [Order 
103, § 463-06-010, filed 11/4/76.] 


WAC 463-06-020 Description of organization. (1) 
The voting membership of the Council consists of the 
authorized representatives of the member agencies listed 
in RCW 80.50.030. In addition, a voting county repre- 
sentative and a nonvoting port district representative 
may sit with the Council under the circumstances de- 
scribed in RCW 80.50.030. 
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(2) The chairman of the Council is the director of the 
state energy office, or such deputy or assistant director 
as the director has designated. The chairman is 
nonvoting. 

(3) The Council has an Executive Secretary. The Ex- 
ecutive Secretary and all members of the Council staff 
are officed at the Council office. [Order 103, § 463-06- 
020, filed 11/4/76.] 


WAC 463-06-030 Council office Business 
hours. The Council office is located at 820 East Fifth 
Avenue, Olympia, Washington. It is open each day for 
the transaction of business from 8:00 a.m. to 5:00 p.m., 
Saturdays, Sundays, and legal holidays excepted. Notic- 
es, applications, business correspondence, or other com- 
munication should be sent to the Council office. [Order 
103, § 463-06—-030, filed 11/4/76. Formerly WAC 463- 
20-060.] 


WAC 463-06-040 Bi-monthly meetings. Regular 
meetings of Council are held on the second and fourth 
Mondays of each month. [Order 103, § 463-06—040, 
filed 11/4/76.] 


WAC 463-066-050 General method by which opera- 
tions are conducted. In general, the Council reaches ma- 
jor policy and operational decisions through formal 
Council action at regular and special meetings. In some 
circumstances, the chairman may perform duties which 
are specifically authorized by the Council. Day-to-day 
administration is handled by the Executive Secretary 
and staff. [Order 103, § 463-06-050, filed 11/4/76.] 


WAC 463-06-060 Public records available. All 
public records of the Council are available for public in- 
spection and copying at the Council office pursuant to 
chapter 42.17 RCW and these rules, except as otherwise 
provided by RCW 42.17.310 or any superseding law. 
[Order 103, § 463-06-060, filed 11/4/76. Formerly 
WAC 463-20-040.] 


WAC 463-06-070 Public records officer. The 
Council's public records officer is the Executive Secre- 
tary. He is responsible for implemention of these and 
other applicable regulations regarding public records. 
Correspondence regarding public records is to be ad- 
dressed to the public records officer. [Order 103, § 463— 
06-070, filed 11/4/76. Formerly WAC 463-20-050.] 


WAC 463-06-080 Contents of requests for public 
records. Public records may be inspected and copied by 
members of the public when a request is made in writing 
which reflects the following information: 

(1) name of the person requesting the records; and 

(2) the day on which the written request was prepared 
or submitted; and i 

(3) the nature of the request (to the extent that this 
may expedite compliance); and 

(4) if the matter requested is indexed, an appropriate 
index reference; or 
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(5) if the requested matter is not identifiable by ref- 
erence to the current index, an adequate description of 
the record requested; and 

(6) a prominent statement that the request is being 
made pursuant to chapter 42.17 RCW and these regula- 
tions. [Order 103, § 463-06-080, filed 11/4/76. Form- 
erly WAC 463-—20-070.] 


WAC 463-06-090 Staff assistance. It is the obliga- 
tion of the staff to assist requestors in identifying the 
public record requested. Staff members who are dealing 
with requests will make a sincere effort to respond to 
each initial request within two working days of first re- 
ceipt. [Order 103, § 463-06-090, filed 11/4/76.] 


WAC 463-06-100 Record of requests maintained. A 
record of requests for public records shall be maintained 
at the Council office which shall reflect the date re- 
ceived and whether or not the request was granted, in 
addition to other information deemed relevant by the 
Council. [Order 103, § 463-06—100, filed 11/4/76.] 


WAC 463-006-110 Fees for copying. No fees are 
charged for inspection of public records. Requestors will 
be charged a fee not to exceed 25 cents per page of copy 
for use of the Council's copy equipment in cases where 
no significant staff time is taken up with the request. In 
cases where significant staff time is taken up with the 
request, copying costs shall include the cost of said staff 
time. Charges for costs of providing records shall be 
submitted and paid prior to delivery of documents; pro- 
vided that this advance payment requirement shall not 
be required of other government agencies or parties or 
intervenors in proceedings before this Council. [Order 
103, § 463-06-110, filed 11/4/76. Formerly WAC 463- 
20-080.] 


WAC 463-006-120 Determination of exempt status. 
Determination whether a requested record is exempt un- 
der the provisions of RCW 42.17.310 will be made in 
each instance. [Order 103, § 463-06-—120, filed 11/4/76. 
Formerly WAC 463—20-090 (part).] 


WAC 463-06-130 Deletion of identifying details. 
Identifying details will be deleted by the Council in 
cases where disclosure of such details would be an inva- 
sion of privacy under the laws of the State of 
Washington. Written justification by the Council for de- 
letions will always accompany furnished records where 
deletions have been made. [Order 103, § 463—-06-130, 
filed 11/4/76. Formerly WAC 463—20-090 (part).] 


WAC 463-06-140 Written denials. All denials of 
requests are by written statement specifying the reasons 
for denial, including, where appropriate, a reference to 
the specific exemption and a brief explanation as to how 
the exemption applies to the record withheld. [Order 
103, § 463-06-140, filed 11/4/76. Formerly WAC 463- 
20-090 (part).] 


WAC 463-006-150 Review of denials. Any person is 
entitled to review of a public record request denial if 
written request for review is promptly made. The request 


Policy And Interpretation 


should specifically refer to the written statement consti- 
tuting the denial. Any such written request is to be 
promptly referred to the Executive Secretary of the 
Council who shall either affirm or reverse the denial. 
The Executive Secretary may, in his discretion, request a 
special meeting of the Council to review the denial if 
such action is requested in writing and is otherwise war- 
ranted. [Order 103, § 463-06-150, filed 11/4/76. 
Formerly WAC 463-—20-100 (part).] 


WAC 463-06-160 Time for completion of review. 
When a written request for review of a denied public 
record request is made, a final decision will be made and 
written response will be given to the requestor within 
two business days. If the written request for review is 
submitted at the Council office substantially simulta- 
neous with initial denial, then review shall be completed 
within two business days thereafter. If the initial request 
and denial are made through the mail, then review shall 
be completed within two business days after receipt of 
the written request for review. The review period cited 
above may be extended only as necessary and for good 
cause. Where a request for Council review at a regular 
or special meeting is granted, review shall be complete 
on Council action. [Order 103, § 463-06-160, filed 
11/4/76. Formerly WAC 463—20-100 (part).] 


WAC 463-06-170 Records index. The Council 
maintains an index of those classes of records described 
in RCW 42.17.260 which is available for public inspec- 
tion and copying. [Order 103, § 463-06-170, filed 
11/4/76. Formerly WAC 463—20-111.] 


Chapter 463-10 WAC 
DEFINITIONS 


WAC 
463-10-010 Definitions. 

WAC 463-10-010 Definitions. Except where other- 
wise indicated in the following chapters, the following 
terms have the meaning shown: 

(1) "Council" refers to the Energy Facility Site Eval- 
uation Council created pursuant to chapter 80.50 RCW 
and, where appropriate, to the staff of the Council. 

(2) "Applicant" means the person or entity making 
application for a certification or permit covered by this 
title. 

(3) "Contested case" means a proceeding conducted 
pursuant to RCW 80.50.090(3) and the state adminis- 
trative procedures act. [Order 104, § 463—10-010, filed 
11/4/76.] 


Chapter 463-14 WAC 
POLICY AND INTERPRETATION 


WAC 

463-14-010 Purpose of this chapter. 

463-14-020 Need for energy-——Legislative intent binding. 
463-14-030 Public hearings policy. 


463-14-060 


463-14-040 County and port district representatives. Segmen- 
tation of hearings and issues. 

463-14-050 Pre-emption. 

463-14-060 Open meetings with full discussion. 

463-14-070 Integration of council activities with federal agency 


activities. 


WAC 463-14-010 Purpose of this chapter. The 
purpose of this chapter is to publicize significant policy 
determinations and interpretations by which the Council 
is guided in implementing chapter 80.50 RCW and this 
title. [Order 104, § 463—14—010, filed 11/4/76.] 


WAC 463-14-020 Need for energy Legislative 
intent binding. RCW 80.50.010 requires the Council "to 
recognize the pressing need for increased energy facili- 
ties." In acting upon any application for certification, 
the Council action will be based on the policies and 
premises set forth in RCW 80.50.010(1), (2), and (3). 
{Order 104, § 463-14-020, filed 11/4/76.] 


WAC 463-14-030 Public hearings policy. RCW 
80.50.090 requires a minimum of two public hearings 
concerning each site for which certification is sought. 
The first of these is the local public hearing described in 
RCW 80.50.090(1) and (2) where the Council is obli- 
gated to determine whether or not the proposed use of 
the site is consistent and in compliance with county or 
regional land use plans or zoning ordinances at the time 
of application. However, in order to foster general public 
comment on the proposed site, the Council will allow 
general public comment at such local public hearings, 
wherever possible. The Council must also conduct a sec- 
ond public hearing as a contested case proceeding under 
chapter 34.04 RCW. Although all persons desirous of 
participating may not be accorded "party" status in this 
proceeding, upon compliance with reasonable proce- 
dures, any person desiring to be heard shall be allowed 
to speak in favor of or in opposition to the proposed fa- 
cility after the close of the evidentiary hearing but prior 
to preparation of any recommendation to the governor. 
The Council views the provisions of RCW 80.50.090(4) 
as authorizing it to conduct additional public hearings of 
either the "local public hearing" or "contested case pro- 
ceeding" variety. [Order 104, § 463-14-030, filed 
11/4/76.] 


WAC 463-14-040 County and port district repre- 
sentatives——Segmentation of hearings and issues. 
RCW 80.50.030(4) and (5) necessitate segmentation of 
hearings and issues in instances where proposed energy 
facilities would extend beyond the boundaries of a single 
county and/or port district. [Order 104, § 463—14-040, 
filed 11/4/76.] 


WAC 463-14-050 Pre-emption. Chapter 80.50 
RCW operates as a state pre-emption of all matters re- 
lating to energy facility sites. Chapter 80.50 RCW cer- 
tification is given in lieu of any permit, certificate, or 
similar document which might otherwise be required. 
[Order 104, § 463-14-050, filed 11/4/76.] 


WAC 463-14-060 Open meetings with full discus- 
sion. All Council proceedings are to be conducted in a 
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manner consistent with the spirit of the state open meet- 
ings act, and not merely according to the letter of that 
law. To this same end, full and open discussion between 
Council members themselves, as well as between Council 
members, members of the staff and persons appearing 
before the Council, shall be fostered and encouraged at 
all regular and special meetings. [Order 104, § 463-14- 
060, filed 11/4/76.] 


WAC 463-14-070 Integration of council activities 
with federal agency activities. In consonance with RCW 
80.50.040(12), the Council hereby adopts a policy of 
holding joint hearings, whenever practical and desirable, 
with federal agencies having jurisdiction over matters 
affecting certification under chapter 80.50 RCW. [Or- 
der 104, § 463-14-070, filed 11/4/76.] 


Chapter 463-18 WAC 


PROCEDURE——-REGULAR AND SPECIAL 
COUNCIL MEETINGS 


WAC 

463-18-010 Purpose of this chapter. 

463-18-020 Governing procedure. 

463-18-030 Quorum. 

463-18-040 Delegation of duties. 

463-18-050 Special meetings. 

463-18-060 Procedure in the absence of the chairman. 
463-18—070 Council duties of temporary chairman. 
463-18-080 County representative: Participation. 


WAC 463-18-010 Purpose of this chapter. This 
chapter delineates procedures to be followed in the con- 
duct of council business at regular and special meetings. 
[Order 105, § 463-18-010, filed 11/4/76.] 


WAC 463-18-020 Governing procedure. Council 
business at regular and special meetings is conducted 
according to Roberts Rules of Order except as suspend- 
ed by majority vote. To the extent that any contested 
case proceeding is dealt with at regular or special meet- 
ing of the Council, it is to be governed by the procedures 
set forth in chapters 463-30 WAC and 463-38 WAC. 
[Order 105, § 463—18-020, filed 11/4/76.] 


WAC 463-18-030 Quorum. A majority of the vot- 
ing council members constitutes a quorum for the con- 
duct of council business. [Order 105, § 463-18—030, 
filed 11/4/76.] 


WAC 463-18-040 Delegation of duties. The chair- 
man or any member of the Council may perform such 
duties as are specifically authorized and directed by the 
Council. [Order 105, § 463—18—040, filed 11/4/76.] 


WAC 463-18-050 Special meetings. A special 
meeting may be called at any time by the chairman or 
by a majority of the members of the Council by deliver- 
ing personally or by mail written notice to each member; 
and to each local newspaper of general circulation and 
to each local radio or television station which has on file 
a written request to be notified of such special meetings 
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of or all special meetings. Such notice must be delivered 
personally or by mail at least twenty—four hours before 
the time of such meeting as specified in the notice. The 
call and notice shall specify the time and place of the 
special meeting and the business to be transacted. Final 
disposition shall not be taken on any other matter at 
such meetings. Such written notice may be dispensed 
with as to any member who at or prior to the time the 
meeting convenes files with the executive secretary a 
written waiver of notice. Such waiver may be given by 
telegram. Such written notice may also be dispensed 
with as to any member who is actually present at the 
meeting at the time it convenes. The notices provided in 
this section may be dispensed with in the event a special 
meeting is called to deal with an emergency involving 
injury or damage to persons or property or the likelihood 
of such injury or damage, when time requirements of 
such notice would make notice impractical and increase 
the likelihood of such injury or damage. [Order 105, § 
463—18-050, filed 11/4/76.] 


WAC 463-18-060 Procedure in the absence of the 
chairman. In the event that the chairman is absent from 
any regular or special meeting, the executive secretary to 
the Council is to commence the meeting for the purpose 
of selecting a temporary chairman from among those 
Council members present. [Order 105, § 463—18-060, 
filed 11/4/76.] 


WAC 463-18-070 Council duties of temporary 
chairman. Any Council member selected as temporary 
chairman shall remain entitled to vote on any proposed 
Council action and shall continue to fulfill his responsi- 
bilities to the agency which he represents. [Order 105, § 
463-18-070, filed 11/4/76.] 


WAC 463-18-080 County representative Par- 
ticipation. To the extent that Council actions deal with 
site certification matters relating to specific counties in 
which an energy facility is sought to be located, they 
shall be separated and divided to allow individual county 
representatives to participate in discussion and vote only 
with regard to matters specifically affecting the con- 
cerned county. [Order 105, § 463-18-080, filed 
11/4/76.] 


Chapter 463-22 WAC 


PROCEDURE AND GUIDELINES——-POTENTIAL 
SITE STUDIES 


WAC 

463-22-010 Purpose of this chapter. 

463-22-020 Potential site study- Where submitted. 

463—22-030 Potential site study. Fee. 

463—-22-040 Potential site study- Contents. 

463—-22-050 Retention of consultant. 

463—22-060 Notification of local authorities. 

463-22-070 Independent consultant study. No preliminary 
approval. 

463—22-080 Procedure where application precedes conclusion of 
study. 

463-22-090 Additional costs procedure. 


Initial Public Hearing (noncontested) 


WAC 463-22-010 Purpose of this chapter. This 
chapter sets forth procedure and guidelines for process- 
ing potential sites studies pursuant to RCW 80.50.170 
and RCW 80.50.175. [Order 106, § 463-22-010, filed 
11/4/76.] 


WAC 463-22-020 Potential site study Where 
submitted. Requests shall be submitted to the Energy 
Facility Site Evaluation Council at the Council office in 
writing. [Order 106, § 463—22-020, filed 11/4/76.] 


WAC 463-22-030 Potential site study Fee. A 
fee of $10,000 shall accompany the study request and 
shall be a condition precedent to any action by the 
Council. Payment shall be made by a cashier's check 
payable to the state treasurer. [Order 106, § 463—22- 
030, filed 11/4/76.] 


WAC 463-22-040 Potential site study Contents. 
A request for potential site study is to include a legal 
description of the proposed site, a general description of 
the area in which the proposed energy facility is to be 
located, and a description of the type, size, and signifi- 
cant features of the proposed facility itself. The Council 
may require further information which it deems neces- 
sary to complete the request. [Order 106, § 463—22-040, 
filed 11/4/76.] 


WAC 463-22-050 Retention of consultant. Upon 
determining that the request is complete, the Council 
will commission an independent consultant of its choice 
to study and report in writing to the Council on the po- 
tential site. The report of study will set forth analysis of 
the potential environmental impact of the proposed en- 
ergy facility and will identify significant areas of envi- 
ronmental concern. The study may also encompass 
whatever other matters the Council and potential appli- 
cant deem essential for an adequate appraisal of the po- 
tential site. [Order 106, § 463—22-050, filed 11/4/76.] 


WAC 463-22-060 Notification of local authorities. 
Upon receipt of a request for study of a potential site, 
the Council will give notice to the county legislative au- 
thority in each county which would be directly affected 
by location of the proposed energy facility at the poten- 
tial site. [Order 106, § 463—22-060, filed 11/4/76.] 


WAC 463-22-070 Independent consultant 
study No preliminary approval. Nothing stated or 
recommended by the consultant, either during the study 
stage or in its report, shall be interpreted as preliminary 
approval or disapproval of the potential site by the 
Council. [Order 106, § 463—22-070, filed 11/4/76.] 


WAC 463-22-080 Procedure where application pre- 
cedes conclusion of study. In the event an application for 
certification is made prior to completion of the study, 
the Council may terminate the study prior to comple- 
tion. [Order 106, § 463—22-080, filed 11/4/76.] 


WAC 463-22-090 Additional costs procedure. In 
the event that the Council determines that the initial fee 


463-26-050 


of $10,000 is insufficient to adequately fund the poten- 
tial site study, the Council shall so advise the potential 
applicant and shall furnish an estimate of the supple- 
mental fees needed to complete the study. In no event 
shall the study be allowed to continue if the potential 
applicant has not agreed to pay the cost thereof. [Order 
106, § 463—22-090, filed 11/4/76.] 


Chapter 463-26 WAC 


PROCEDURE--INITIAL PUBLIC HEARING 
(NONCONTESTED) 


WAC 

463-26-010 Purpose of this chapter. 

463-26-020 Notification of county legislative and port district 
authorities. 

463-26-030 News releases. 

463-26-040 Adversary nature of hearings. 

463-26-050 Primary purpose for hearing. 

463—26-060 Public announcement—Testimony. 

463-26-070 Introduction of Counsel for the Environment. 

463—26-080 Explanation of entire certification process. 

463—26-090 Procedure where certificates affirming compliance 
with zoning ordinances or land use plans are 
presented. 

463-—26—100 Procedure where no certificates relating to zoning 
ordinances or land use plans are presented. 

463-26-110 Determination regarding zoning or land use. 

463~26-120 Initial determination subject to review, 

463—26-130 Public information meeting. 


WAC 463-26-010 Purpose of this chapter. This 
chapter sets forth the procedures to be followed in the 
conduct of the initial public hearing held pursuant to 
RCW 80.50.090(1) and the public informational meet- 
ing described in WAC 463—26-130. [Order 109, § 463- 


26-010, filed 11/16/76.] 


WAC 463-26-020 Notification of county legislative 
and port district authorities. Before scheduling the initial 
public hearing, the Council will notify the legislative and 
port district authorities in each concerned county so that 
the county and port district representatives may be 
identified pursuant to RCW 80.50.030(4) and (5). [Or- 
der 109, § 463-26-020, filed 11/16/76.] 


WAC 463-26-030 News releases. It shall be the re- 
sponsibility of the executive secretary to furnish appro- 
priate news releases to local media outlets at least 10 
days in advance of the initial public hearing and infor- 
mational meetings conducted pursuant to this chapter. 
[Order 109, § 463—26-030, filed 11/16/76.] 


WAC 463-26-040 Adversary nature of hearings. 
The initial public hearing conducted pursuant to this 
chapter shall be conducted as adversary proceeding. 
[Order 109, § 463—26—-040, filed 11/16/76.] 


WAC 463-26-050 Primary purpose for hearing. At 
the commencement of the initial public hearing, the 
Council shall explain that the primary statutory purpose 
of the initial hearing under RCW 80.50.090(1) is to de- 
termine whether the proposed facility is consistent and 
in compliance with county or regional land use plans or 
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zoning ordinances and that this matter shall have priori- 
ty. [Order 109, § 463—-26-050, filed 11/16/76.] 


WAC 463-26-060 Public announcement Testi- 
mony. At the outset of the initial public hearing, the 
Council shall publicly announce that opportunity for 
testimony by anyone shall be allowed relative to the 
consistency and compliance with county or regional land 
use plans or zoning ordinances. [Order 109, § 463-26- 
060, filed 11/16/76.] 


WAC 463-26-070 Introduction of Counsel for the 
Environment. The Council shall invite the Counsel for 
the Environment to be present at the initial public hear- 
ing. Counsel for the Environment shall be introduced 
and afforded an opportunity to explain his or her statu- 
tory duties under chapter 80.50 RCW. [Order 109, § 
463—26-070, filed 11/16/76.] 


WAC 463-26-080 Explanation of entire certifica- 
tion process, At the commencement of the hearing, the 
Council shall generally explain the entire hearing pro- 
cess as set forth in RCW 89.50.090 and these regula- 
tions. [Order 109, § 463—26-080, filed 11/16/76.] 


WAC 463-26-090 Procedure where certificates af- 
firming compliance with zoning ordinances or land use 
plans are presented. This rule contemplates that appli- 
cants will enter as exhibits, at the hearing, certificates 
from local authorities attesting to the fact that the pro- 
posal is consistent and in compliance with county or re- 
gional land use plans or zoning ordinances. In cases 
where this is done, such certificates will be regarded as 
prima facie proof of consistency and compliance with 
such zoning ordinances or land use plans absent contrary 
demonstration by anyone present at the hearing. [Order 
109, § 463—26-090, filed 11/16/76.] 


WAC 463-26-100 Procedure where no certificates 
relating to zoning ordinances or land use plans are pre- 
sented. In cases where no certificates relating to zoning 
or land use are presented to the Council, then the appli- 
cant will be required to demonstrate compliance with lo- 
cal zoning or land use plans as part of its presentation. 
Local authorities shall then be requested to testify on the 
question of consistency and compliance with county or 
regional land use plans or zoning ordinances. [Order 
109, § 463-26-100, filed 11/16/76.] 


WAC 463-26-110 Determination regarding zoning 
or land use. Prior to the conclusion of the hearing, the 
Council shall make a determination as to whether the 
proposed site is consistent and in compliance with land 
use plans or zoning ordinances pursuant to RCW 
80.50.090(2). [Order 109, § 463-26-110, filed 
11/16/76.] 


WAC 463-26-120 Initial determination subject to 
review. At the time that the determination on zoning or 
land use planning is made, the Council shall explain that 
this determination may be reopened later during the 
course of a contested case hearing by the parties to that 
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proceeding when good cause is shown. [Order 109, § 
463-26-120, filed 11/16/76.] 


WAC 463-26-130 Public information meeting. The 
Council shall conduct at least one public information 
meeting concerning each application. At this meeting, 
the Council will present the general procedure to be fol- 
lowed in processing the application including a tentative 
sequence of Council actions, the rights and methods of 
participation by local government in the process, and the 
means and opportunities for the general public to 
participate. 

The applicant shall made [make] a presentation of the 
proposed project utilizing appropriate exhibits. The 
presentation shall include: a general description of the 
project and the proposed site; reasons why the proposed 
site or location was selected; and a summary of antici- 
pated environmental, social, and economic impacts. 

The general public will be afforded an opportunity to 
present written or oral comments relating to the pro- 
posed project. The comments will not be part of the 
contested case record. 

The informational meeting will be held in the general 
proximity of the proposed project. Whenever feasible it 
will be held in conjunction with the land use or zoning 
hearing as a separate and independent order of business. 
[Order 109, § 463-26-130, filed 11/16/76.] 


Chapter 463-30 WAC 
PROCEDURE———CONTESTED CASE HEARINGS 


WAC 

463-30-010 Purpose and scope of this chapter. 

463-30-020 Hearing examiners and panels. 

463-30-030 Use of the term "Council." 

463-30-040 Hearing examiner designation. 

463-30-050 Status of agencies and agency members in contested 
cases. 

463-—30-060 Definitions Persons and parties. 

463-30-070 Pleadings Legibility. 

463-30-080 Commencement of contested case proceedings. 

463-30-090 Publicity Commencement of contested case 
proceedings. 

463-30-100 Appearance and practice before the Council. 

463-30-110 Notice and opportunity to be heard. Time. 

463-30-120 Service By whom served. 

463-30-130 Service Upon whom served. 

463-30-140 Waiver of service-——Filing. 

463-30-150 Service Method of service. 

463-30-160 Service When service complete. 

463-30-170 Proof of service Filing with Council. 

463-—30-180 Proof of service Method. 

463-30-190 Limited discovery practice. 

463-30-200 Subpoenas Practice. 

463-—30-210 Depositions and interrogatories Practice. 

463-30-220 Request for production. 

463-30-230 Official notice Matters of law. 

463-30-240 Official notice Material facts. 

463-30-250 Stipulations and admissions of record. 

463-30-260 Definition of issues before hearing. 

463—30-270 Prehearing conferences prior to hearing. 

463-30-280 Attendance by Council members at prehearing 
conferences. 

463—30-290 Prehearing conference record of action. 

463-30-300 Hearing schedule guidelines. 

463-30-310 Rules of evidence. 

463-30~320 Proposed Council order or recommendation. 

463-30-330 Proposed order: Exceptions. 
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463-30-340 Proposed order. Contents of exceptions. 

463-30-350 Replies to exceptions. 

463--30-360 Replies to exceptions Contents. 

463-30-370 Exceptions and replies to exceptions 
arguments. 

463-30-380 Adoption of proposed order. 

463-30-390 Recommendation Transmittal to governor. 

463-30-400 Intervention. 

463-30-410 Participation by intervenor. 

463-30-420 Participation by county representatives. 


Briefs and 


WAC 463-30-010 Purpose and scope of this chap- 
ter. The purpose of this chapter is to set forth procedures 
by which contested case hearings are to be conducted 
before the Council. Except as indicated herein, the Uni- 
form Procedural Rules set forth in chapter 1-08 WAC 
shall not apply to contested case hearings before the 
Council. [Order 109, § 463-30-010, filed 11/16/76.] 


WAC 463-30-020 Hearing examiners and panels. 
The Council may appoint a single hearing examiner or 
multimember panel of Council members to conduct con- 
tested case hearings. Panels may consist of Council 
members or hearing examiners or both. This shall not 
preclude the full participation of any other Council 
member. [Order 109, § 463—30-020, filed 11/16/76.] 


WAC 463-30-030 Use of the term "Council." The 
term "Council," for purpose of this chapter, shall mean 
the Council, hearing panel, or hearing examiner, which- 
ever is appropriate in context. [Order 109, § 463-30- 
030, filed 11/16/76.] 


WAC 463-30-040 Hearing examiner designation. 
An attorney appointed to fulfill the function of hearing 
examiner under these rules shall be designated "Admin- 
istrative Law Judge." [Order 109, § 463-30-040, filed 
11/16/76.] 


WAC 463-30-050 Status of agencies and agency 
members in contested cases. All state agencies having 
members on the Council are deemed to be parties to any 
contested case before the Council. For purpose of any 
contested case hearing, however, the agency representa- 
tive on the Council shall be deemed to be a member of 
the Council and not a member of the agency. It shall be 
proper for the agency representative on the Council to 
maintain liaison with the represented agency, excepting 
those agency employees actively involved in the contest- 
ed case proceedings. [Order 109, § 463~30-050, filed 
11/16/76.] 


WAC 463-30-060 Definitions Persons and par- 
ties. The terms "person" and "party" when used in this 
chapter shall have the following meanings. The term 
"person" shall be defined according to RCW 
80.50.020(3). The term "party" shall mean and be lim- 
ited to the following: 

(1) The "Applicant" as defined in RCW 
80.50.020(1). 

(2) Each "Member Agency" as defined in RCW 
80.50.020(16). 

(3) The "Counsel for the Environment" as defined in 
RCW 80.50.020(13). 
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(4) Each person admitted to a contested case pro- 
ceeding as an "Intervenor," provided that the Council 
order granting intervention specifically provides that 
such person shall be a party to the proceeding, and pro- 
vided further that such person shall be a party only for 
such purposes and subject to such limitations and condi- 
tions as may be specified in the Council order granting 
intervention. [Order 109, § 463-30~-060, filed 
11/16/76.] 


WAC 463-30-070 Pleadings Legibility. All 
pleadings shall be typewritten, mimeographed, or printed 
except for good cause shown. [Order 109, § 463-30-070, 
filed 11/16/76.] 


WAC 463-30-080 Commencement of contested case 
proceedings. Contested case proceedings pursuant to 
RCW 80.50.090(3) shall be commenced on receipt of 
the application. [Order 109, § 463-30-080, filed 
11/16/76.] 


WAC 463-30-090 Publicity Commencement of 
contested case proceedings. Upon the filing of an appli- 
cation for certification, the Council shall prepare an ap- 
propriate statement for dissemination to the news media 
which shall: (1) describe all actions taken to date 
regarding the proposed site, and (2) state clearly that 
any person may be allowed to present timely written or 
oral argument for or against the proposed site to be cer- 
tified and that advance written notice within a reason- 
able time shall be required of persons who desire to 
argue orally. [Order 109, § 463-30-090, filed 
11/16/76.] 


WAC 463-30-100 Appearance and practice before 
the Council. In determining who shall be entitled to ap- 
pear and practice before the Council, the Council will be 
guided by the provisions of WAC 1-08—040 through 
WAC 1-08-060. [Order 109, § 463-30-100, filed 
11/16/76.] 


WAC 463-30-110 Notice and opportunity to be 
heard ‘Time. In all cases where a hearing is requested 
by a party or directed by the Council, parties shall be 
served with notice within the time required by any gov- 
erning statute. In the absence of a statutory require- 
ment, then notice shall be given not less than 20 days 
prior to the date set for hearing. The notice shall state 
the time, place, and issues involved. These notice provi- 
sions may be waived by the Council for good cause 
shown after assurance that waiver would not substan- 
tially affect the rights of any other party. [Order 109, § 
463-30-110, filed 11/16/76.] 


WAC 463-30-120 Service——By whom served. The 
Council shall cause to be served all orders, notices, and 
other papers issued by it, together with any other papers 
which it is required by law to serve. Every other paper 
shall be served by the party filing it. [Order 109, § 463- 
30-120, filed 11/16/76.] 


WAC 463-30-130 Service Upon whom served. 
All papers served in connection with an application shall 
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be served upon all members of the Council and upon 
parties, their counsel of record, or upon agents designat- 
ed to receive service, subject to the exceptions set forth 
in the following section. [Order 109, § 463-30-130, filed 
11/16/76.] 


WAC 463-30-140 Waiver of service-——Filing. Any 
party may file a waiver of service with the Council in 
any contested case proceeding. In the event of such fil- 
ing, there shall be no further requirement to effect serv- 
ice upon such party. It is the intent and purpose of this 
section to enable parties to effect a sizable reduction in 
required service upon parties who are and wish to re- 
main inactive in the contested case proceeding. [Order 
109, § 463-30-140, filed 11/16/76.] 


WAC 463-30-150 Service Method of service. 
Service of papers may be made personally or by first- 
class, registered or certified mail, or by telegraph. [Or- 
der 109, § 463-30-150, filed 11/16/76.] 


WAC 463-30-160 Service ‘When service com- 
plete. Service by mail shall be deemed complete upon 
deposit in the U.S. Mail, properly stamped and address- 
ed. Service by telegraph shall be deemed complete when 
deposited with a telegraph company, properly addressed 
with charges prepaid. [Order 109, § 463-30-160, filed 
11/16/76.] 


WAC 463-30-170 Proof of service——Filing with 
council. Papers required to [be] filed with the Council 
shall be deemed filed upon actual receipt by the Council 
at its office accompanied by proof of service upon par- 
ties required to be served. [Order 109, § 463-30-170, 
filed 11/16/76.] 


WAC 463-30-180 Proof of service Method. 
Proof of service should be made in the same manner as 
in the Superior Court of the State of Washington. [Or- 
der 109, § 463--30-180, filed 11/16/76.] 


WAC 463-30-196 Limited discovery practice. For- 
mal discovery devices in contested case proceedings shall 
consist of subpoenas, depositions, interrogatories, and 
requests for production. [Order 109, § 463—30—-190, filed 
11/16/76.] 


WAC 463-30-200 Subpoenas Practice. The 
Council practice regarding subpoenas shall substantially 
conform to the provisions of WAC 1-08-150 through 
WAC 1-08-220. [Order 109, § 463-30-200, filed 
11/16/76.] 


WAC 463-30-210 Depositions and interrogato- 
ries Practice. Council practice regarding depositions 
and interrogatories shall be governed by the provisions 
of WAC 1-08-230 through WAC 1-08-360. [Order 
109, § 463-30-210, filed 11/16/76.] 


WAC 463-30-220 Request for production. Any par- 
ty may request of any other party the production of 
original records, documents or other written material, or 
copies thereof, wherever the request materials are not 
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reasonably available to the requesting party through 
other sources. Where the cost to produce becomes sig- 
nificant the Council may, upon motion, determine which 
party shall bear the burden of cost. The scope of re- 
quests for production shall be limited to the matters 
specified in WAC 1-08—240 and protection shall be af- 
forded comparable to that available under WAC 1-08- 
270. [Order 109, § 463~-30-220, filed 11/16/76.] - 


WAC 463-30-230 Official notice Matters of 
law. Upon written or oral motion, the Council may offi- 
cially notice any matter of law. The Council will be 
guided by WAC 1-08-370. [Order 109, § 463—30-230, 
filed 11/16/76.] 


WAC 463-30-240 Official notice Material 
facts. Upon written or oral motion, the Council may of- 
ficially notice relevant facts in the absence of contro- 
verting evidence. In implementing this rule, the Council 
will be guided by WAC 1-08-380. [Order 109, § 463- 
30-240, filed 11/16/76.] 


WAC 463-30-250 Stipulations and admissions of 
record. The existence or nonexistence of a material fact, 
as made or agreed in a stipulation or in an admission of 
record, will be conclusively presumed against any party 
bound thereby, and no other evidence with respect 
thereto will be received upon behalf of such party. Any 
party bound by a stipulation or admission of record may 
withdraw the same by showing that it was made inad- 
vertently or under a bona fide mistake of fact and that 
withdrawal will not unjustly prejudice the rights of other 
parties to the proceeding. [Order 109, § 463-30—250, 
filed 11/16/76.] 


WAC 463-30-260 Definition of issues before hear- 
ing. In all contested case proceedings the issues to be 
decided shall be made as precise as possible so that the 
Council may promptly conduct the hearing on relevant 
and material matter only. It is the intent and purpose of 
this section to foster agreement by the parties to the is- 
sue to be decided. In the event of failure of the parties to 
agree to definition and refinement of the issues for 
hearing, the Council may require submission of state- 
ments and briefs by the parties defining the principal is- 
sues. In such event, the Council shall define the issues 
for hearing and may limit the scope of hearing to those 
predetermined issues. [Order 109, § 463-30-260, filed 
11/16/76.] 


WAC 463-30-270 Prehearing conferences prior to 
hearing. On its own motion or at the request of a party 
the Council may direct the parties to appear at a speci- 
fied time and place for prehearing conferences regarding 
any scheduled hearing. Primary emphasis shall be on the 
simplification of issues prior to hearing. In the discretion 
of the Council, the following matters may also be taken 
up: 
(1) The necessity of amendments to the pleadings; 

(2) The possibility of obtaining stipulations, admis- 
sions of facts, or documents; 

(3) The limitation of the number of expert witnesses; 
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(4) Other matters which may aid in disposition of the 
proceeding, including scheduling of the hearing and de- 
termination of sequence of the subject matter. [Order 
109, § 463-30-270, filed 11/16/76.] 


WAC 463-30-280 Attendance by Council members 
at prehearing conferences. Individual Council members 
may be present but not participate in prehearing confer- 
ences. [Order 109, § 463-30-280, filed 11/16/76.] 


WAC 463-30-290 Prehearing conference record of 
action. The Council shall make an order reciting actions 
taken during any informal! consultation. As appropriate, 
the order shall also recite amendments to pleadings or 
stipulations. The order shall control the subsequent 
course of the proceedings unless modified by subsequent 
Council action. [Order 109, § 463-30-290, filed 
11/16/76.] 


WAC 463-30-300 Hearing schedule guidelines. In 
any contested case proceeding on certification the Coun- 
cil shall, after consultation with the parties schedule the 
hearing process so that the following general subject ar- 
eas may be heard separately at specified times, to the 
extent they are in issue: 

(1) The description of the particular energy facility 
and the proposed site. 

(2) Consistency of the proposal with zoning and land 
use regulations. 

(3) Physical site suitability and related safety 
considerations. 

(4) NPDES permit or permits. 

(5) On-site and local impacts (physical): such as 
aquatic, terrestrial and atmospheric. 

(6) On-site and local impacts (societal): such as 
housing, services, recreation, economics, transportation, 
health, and tax base. 

(7) Peripheral area impacts (all categories). 

(8) Adverse impacts minimization and consideration 
of conditions of certification. 

The Council may alter the sequence in which’ the 
foregoing matters are to be considered in any given case. 
At the commencement of the contested case hearing, the 
Council shall publicly announce the proposed schedule 
by which the hearing is to be conducted. It is the intent 
and purpose of this section to accomplish two equally 
important objectives. First, interested persons may avail 
themselves of the opportunity to attend and hear only 
those segments of the whole hearing process which are 
of keen personal interest. Second, applicants and other 
parties may determine the specific nature of Council 
concern regarding critical issues without the necessity of 
proceeding through the entire hearing process. [Order 
109, § 463—30-300, filed 11/16/76.] 


WAC 463-30-310 Rules of evidence. In ruling upon 


evidentiary matters, the Council shall be guided by the 
provisions of WAC 1—08-450 through WAC 1-08-530. 
[Order 109, § 463-30-310, filed 11/16/76.] 
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WAC 463-30-320 Proposed Council order or rec- 
ommendation. In any case where a contested case pro- 
ceeding is conducted before a hearing panel or a hearing 
examiner, there shall be prepared a proposed Council 
order, supported by written findings of fact and conclu- 
sions of law, copies of which shall be served upon ail 
parties. The proposed order, findings and conclusions 
shall be transmitted to the Council. In a site certification 
proceeding, the proposed Council order shall be desig- 
nated a Proposed Council Recommendation and shall be 
styled accordingly. [Order 109, § 463-30-320, filed 
11/16/76.] 


WAC 463-30-330 Proposed order Exceptions. 
Any party of record may file exceptions to a proposed 
Council order. Exceptions must be filed with the Council 
and one copy must be served upon all parties of record 
within 10 days of the date of service of the proposed 
Council order. [Order 109, § 463-30~-330, filed 
11/16/76.] 


WAC 463-30-340 Proposed order Contents of 
exceptions. Exceptions to proposed Council orders shall 
be specific and shall be stated and numbered separately. 
Exceptions to findings of fact must be supported by ref- 
erence to the portion of the record or the evidence relied 
upon and shall be accompanied by a recommended find- 
ings of fact. Exceptions to conclusions of law must be 
supported by specific reference to the appropriate legal 
authority and accompanied by a suggested corrected 
conclusion of law. When exceptions are taken to state- 
ments in the proposed Council order itself, there shall be 
included a full written justification for such exceptions. 
[Order 109, § 463—30-340, filed 11/16/76.] 


WAC 463-30-350 Replies to exceptions. Any party 
of record may file replies to exceptions with the Council. 
One copy shall be served on all parties within 10 days of 
the date of service of the exception. [Order 109, § 463- 
30-350, filed 11/16/76.] 


WAC 463-30-360 Replies to exceptions Con- 
tents. Replies to exceptions shall be specific, shall be 
stated and numbered separately and shall be supported 
by reference to that page or part of the record or evi- 
dence or legal authority relied upon to support the reply. 
[Order 109, § 463—-30-360, filed 11/16/76.] 


WAC 463-30-370 Exceptions and replies to excep- 
tions Briefs and arguments. Briefs or written argu- 
ments shall accompany exceptions and replies to 
exceptions. The Council may, by order, direct oral argu- 
ment on exceptions at a time and place to be designated 
by it. [Order 109, § 463—30-370, filed 11/16/76.] 


WAC 463-30-380 Adoption of proposed order. Af- 
ter fully considering all objections to the proposed 
Council order, the Council may approve it in its pro- 
posed form or modify it as appropriate. [Order 109, § 
463-30-380, filed 11/16/76.] 


WAC 463-30-390 Recommendation Trans- 
mittal to governor. Upon the adoption by the Council of 
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its recommendations as to the approval or disapproval of 
an application for certification, the Council shall for- 
ward such recommendations to the governor. [Order 
109, § 463-30-390, filed 11/16/76.] 


WAC 463-30-400 Intervention. On timely applica- 
tion in writing to the Council, intervention shall be al- 
lowed to any person upon whom a statute confers a right 
to intervene and, in the discretion of the Council, to any 
person having an interest in the subject matter and 
whose ability to protect such interest may be otherwise 
impaired or impeded. All petitions to intervene shall be 
verified under oath by the petitioner, shall adequately 
identify the petitioner, and shall establish with particu- 
larity an interest in the subject matter and that the abil- 
ity to protect such interest may be otherwise impaired or 
impeded. In exercising discretion with regard to inter- 
vention, the Council shall consider whether intervention 
by the petitioner would unduly delay the proceeding or 
prejudice the rights of the existing parties. [Order 109, § 
463-30-400, filed 11/16/76] 


WAC 463-30-410 Participation by intervenor. In 
general, it is the policy of the Council to allow any in- 
tervenor broad procedural latitude. To the extent that 
the Council determines that numerous intervenors might 
unduly delay the proceedings or prejudice the rights of 
existing parties, intervenor status may be conditioned 
upon assent by the prospective intervenor and Counsel 
for the Environment to allowing the Counsel for the En- 
vironment to act as lead counsel for the balance of the 
hearing, where the intervenor's interests more closely 
align with those of the Counsel for the Environment. In- 
tervenor status may also be conditioned upon allowance 
of other parties to act as lead parties, where appropriate. 
The Council reserves the right to prescribe other limita- 
tions and conditions, where appropriate. It is the intent 
and purpose of this section to prevent unwarranted pro- 
liferation of issues leading, in turn, to delay and preju- 
dice to existing parties. [Order 109, § 463—30-410, filed 
11/16/76.] 


WAC 463-30-420 Participation by county repre- 
sentatives. The Council shall divide and segregate mat- 
ters in any contested case in a manner which will enable 
county representatives to participate only in those deci- 
sions relating to matters directly affecting the county 
represented. [Order 109, § 463-30-420, filed 
11/16/76.] 


Chapter 463-34 WAC 


PROCEDURE RULE-MAKING AND 
DECLARATORY RULINGS 


WAC 


463-34-010 Purpose and scope of this chapter. 


463-34-020 Scope of petitions for rule-making. 

463-34-030 Petitions for rule-making Contents. 

463-34-040 Rule—making petitions Request for specific time. 
463-34-050 Consideration of petition Further hearing. 
463-34-060 Disposition time. 

463-34-070 Petitions for declaratory rulings Possible 


disposition. 
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463-34-080 Oral hearing. 
463-34-090 Declaratory ruling Contents. 
463—34-100 Form of petitions. 


WAC 463-34-010 Purpose and scope of this chap- 
ter. This chapter sets forth procedures to be followed in 
rule-making proceedings before the Council and further 
specifies the manner in which declaratory rulings may 
be sought pursuant to chapter 34.04 RCW. [Order 107, 
§ 463-34-010, filed 11/4/76.] 


WAC 463-34-020 Scope of petitions for rule-mak- 
ing. Any interested person may petition the Council for 
the promulgation, amendment, or repeal of any rule. 
[Order 107, § 463-34-020, filed 11/4/76.] 


WAC 463-34-030 Petitions for rule-making 
Contents. Where the petition requests amendment to or 
promulgation of a rule, the amended or proposed rule 
must be set out in full. The petition must also include 
the reasons for the request. Where the petition requests 
repeal of an existing and identified rule, the reasons for 
the proposed repeal must be set out in the petition. [Or- 
der 107, § 463-34—030, filed 11/4/76.] 


WAC 463-34-040 Rule-making petitions Re- 
quest for specific time. Rule—making petitions are to 
[be] ‘filed at the Council office in time to allow review 
prior to Council action. The person submitting the peti- 
tion should also submit a written request for Council 
consideration of the petition at a specified regular or 
special meeting. [Order 107, § 463-34-040, filed 
11/4/76.] 


WAC 463-34-050 Consideration of petition—— 
Further hearing. All petitions shall be considered by the 
Council, which may. order a hearing for the further con- 
sideration and discussion of the requested promulgation, 
amendment, or repeal of the rule. [Order 107, § 463- 
34-050, filed 11/4/76.] 


WAC 463-34-060 Disposition time. The Council 
shall notify the petitioning party within 30 days of the 
disposition, if any, of the petition. [Order 107, § 463- 
34-060, filed 11/4/76.] 


WAC 463-34-070 Petitions for declaratory rul- 
ings Possible disposition. Any interested person may 
petition the Council for a declaratory ruling. The Coun- 
cil shall consider the petition and, within a reasonable 
time: 

(1) Issue a nonbinding declaratory ruling; or 

(2) Notify the person that no declaratory ruling is to 
be issued; or 

(3) Set a reasonable time and place for oral hearing 
or submission of written evidence upon the matter. [Or- 
der 107, § 463-34-070, filed 11/4/76.] 


WAC 463-34-080 Oral hearing. If an oral hearing 
is conducted on a petition for declaratory ruling, the 
Council shall, within a reasonable time thereafter: 

(1) Issue a binding declaratory ruling; or 

(2) Issue a nonbinding declaratory ruling; or 
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(3) Notify the person that no declaratory ruling is to 
be issued. [Order 107, § 463-34—080, filed 11/4/76.] 


WAC 463-34-090 Declaratory ruling Contents. 
Any person petitioning for declaratory ruling shall state 
all legal rules or statutes which may bear upon the peti- 
tion and shall also state all facts relied upon. If a bind- 
ing declaratory ruling is sought, then the petition must 
be subscribed and verified in the manner prescribed for 
verification of complaints in the superior court of- this 
state. [Order 107, § 463-34—-090, filed 11/4/76.] 


WAC 463-34-100 Form of petitions. Petitions con- 
templated by the provisions of this chapter may be in 
any legible form so long as they are adequately identi- 
fied as such and contain the requisite contents. The 
name, address, and telephone number of the petitioning 
person are to be set forth in the petition. [Order 107, § 
463—34-100, filed 11/4/76.] 


Chapter 463-38 WAC 


REGULATIONS FOR COMPLIANCE WITH NPDES 
PERMIT PROGRAM 


WAC 

463-38-010 Definitions. 

463-38-020 Scope and purpose. 

463-38-030 NPDES application and tentative determination. 

463-38-031 Application filing with the council, 

463—38-032 Signature form. 

463-38-033 Tentative determination on NPDES Permits. 

463—38-034 Fact sheets. 

463-—-38-040 Notice, hearings and information accessibility. 

463-38~-041 Notice, provisions. 

463-38-042 Public hearings. 

463-38-043 Public access to information. 

463-38-050 NPDES Permit contents. 

463-38-051 General conditions. 

463-38-052 Prohibited discharges. 

463-38-053 Effluent limitations, water quality standards and oth- 
er requirements for NPDES Permits. 

463-38-054 Schedules of compliance. 

463—38-055 Other terms and conditions. 

463-38-060 | NPDES Permits review and appeal. 

463-38-061 Reissuance of NPDES Permits. 

463-38-062 Modification of NPDES Permit. 

463~38-063 Appeal. 

463-38-064 Transmission to regional administrator of proposed 
NPDES Permit. 

463-38-065 Monitoring and enforcement. 

463-38-080 Transmittal of data to regional administrator. 

463-38-090 Conflict of interest. 


WAC 463-38-010 Definitions. As used in this 
chapter, the following terms shall have the meanings in- 
dicated below: 

(1) The term "Act" means the Federal Water Pollu- 
tion Control Act as amended, Public Law’ 92-500 (33 
U.S.C. 1314, et seq.). 

(2) The term "Administrator" means the Administra- 
tor of the United States Environmental Protection 
Agency. 

(3) The term "applicable effluent standards and limi- 
tations" means all State of Washington and Federal ef- 
fluent standards and limitations to which a discharge is 
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subject under the Act, including but not limited to, ef- 
fluent limitations, standards of performance, toxic efflu- 
ent standards and prohibitions, and pretreatment 
standards. 

(4) The term "applicable water quality standards" 
means all water quality standards of the State of 
Washington to which a discharge is subject under the 
Act and which have been: 

(a) approved or permitted to remain in effect by the 
Administrator pursuant to section 303(a) or section 
303(c) of the Act, or, 

(b) promulgated by the Administrator pursuant to 
section 303(b) or section 303(c) of the Act. 

(5) The term "applicant" shall mean any person who 
has applied for an NPDES Permit pursuant to the Act 
and section 402(b) thereof. 

(6) The term "Certification Agreement" means that 
binding agreement executed between an applicant under 
chapter 80.50 RCW and the state which embodies com- 
pliance with the siting guidelines adopted in RCW 80- 
.50.050, and shall contain the conditions set forth in the 
NPDES Permit to be met prior to or concurrent with 
the construction or operation of any energy facility com- 
ing under chapter 80.50 RCW. 

(7) The term "Chairman" means the Chairman of the 
Energy Facility Site Evaluation Council. 

(8) The term "Council" means the Washington State 
Energy Facility Site Evaluation Council. 

(9) The term "discharge of pollutant" and the term 
"discharge of pollutants" each mean: 

(a) any addition of any pollutant to navigable waters 
from any point source, 

(b) any addition of any pollutant to the waters of the 
contiguous zone or the ocean from any point source. 

(10) The term "DOE" means the Washington State 
Department of Ecology. 

(11) The term "effluent limitations" means any re- 
striction established pursuant to the Act by the State of 
Washington or the Administrator on quantities, rates 
and concentrations of chemical, physical, biological and 
other constituents which are discharged from point 
sources into navigable waters, the waters of the contigu- 
ous zone or the ocean, including schedules of 
compliance. 

(12) The term "EPA" means the United States Envi- 
ronmental Protection Agency. 

(13) The term "Executive Secretary" means the indi- 
vidual holding the position of Executive Secretary of the 
Council. 

(14) The term "Governor" shall mean the Governor 
of the State of Washington. 

(15) The term "minor discharge" means any dis- 
charge which: 

(a) has a total volume of less than 50,000 gallons on 
every day of the year, 

(b) does not affect the waters of any state other than 
Washington, and, 

(c) is not identified by the Council, the Regional Ad- 
ministrator or by the Administrator in regulations issued 
pursuant to section 307(a) of the Act as a discharge 
which is not a minor discharge. 
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If there is more than one discharge from a facility and 
the sum of the volumes of all discharges exceeds 50,000 
gallons on any one day of the year, then no discharge 
from the facility is a "minor discharge" as defined 
herein. 

(16) The term "National Data Bank" means a facility 
or system established or to be established by the Ad- 
ministrator for the purpose of assembling, organizing 
and analyzing data pertaining to water quality and the 
discharge of pollutants. 

(17) The term "National Pollutant Discharge Elimi- 
nation System (NPDES)" means the national system for 
the issuance of permits under section 402 of the Act and 
includes the Washington State Program (set forth in 
chapter 151, Laws of 1973) for participation in said sys- 
tem which has been approved by the Administrator in 
whole pursuant to section 402 of the Act. 

(18) The term "new source" means any building, 
structure, facility or installation from which there is or 
may be the discharge of pollutants, the construction of 
which is commenced after the publication of proposed 
regulations prescribing a standard of performance under 
section 306 of the Act, which will be applicable to such 
source if such standard is thereafter promulgated in ac- 
cordance with section 306 of the Act. 

(19) The term "NPDES Application" means the uni- 
form national forms for application for a NPDES Per- 
mit (including subsequent additions, revisions or 
modifications duly promulgated by the Administrator 
pursuant to the Act) as adopted by the Council for use 
in the Washington State NPDES program. 

(20) The term "NPDES Form" means any issued 
NPDES Permit, Refuse Action Application, the NPDES 
Application and the NPDES Reporting Form, and any 
uniform national form developed for use in the NPDES 
program as prescribed in regulations promulgated by the 
Administrator. 

(21) The term "NPDES Permit" means the permit 
incorporated in the Certification Agreement issued by 
the Council which regulates the discharge of pollutants 
pursuant to section 402 of the Act. 

(22) The term "NPDES Program" means that pro- 
gram of the State of Washington pursuant to section 
402 of the Act. 

(23) The term "NPDES Reporting Form" means the 
uniform national forms (including subsequent additions, 
revisions or modifications duly promulgated by the Ad- 
ministrator pursuant to the Act) for reporting data and 
information pursuant to monitoring and other conditions 
of NPDES Permits. 

(24) The term "permittee" means any person who has 
been issued a complete Refuse Act or an NPDES 
Permit. 

(25) The term "pollution" means the man—made or 
man-induced alteration of the chemical, physical, bio- 
logical and radiological integrity of water. 

(26) The term "Refuse Act" means section 13 of the 
River and Harbor Act of March 3, 1899. 

(27) The term "Refuse Act Application" means the 
application for a permit under the Refuse Act. 

(28) The term "Refuse Act Permit" means any permit 
issued under the Refuse Act. 
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(29) The term "Regional Administrator" means the 
EPA's Region X Administrator. 
(30) The term "schedule of compliance" means a 


schedule of remedial measures, including an enforceable 
sequence of actions or operations leading to compliance 
with an effluent limitation, prohibition or standard. 

(31) The term "sewage" means human body waste 
and the wastes from toilets and other receptacles intend- 
ed to receive or retain body wastes. 

(32) The term "sewage sludge" means the solids and 
precipitates separated from waste water by unit 
processes. 

(33) The term "energy facility" means any energy fa- 
cility, as defined in RCW 80.50.020(11). 

(34) "Trade Secrets" as used in these regulations 
means information having an alleged commercial impor- 
tance which, under relevant State law, is protected by 
reason of a confidential relationship, exclusive, however, 
of any data or information required by Federal law or 
regulation to be made publicly available. 

(35) The definitions of the following terms contained 
in section 502 of the Act shall be applicable to such 
terms as used in these regulations unless the context 
otherwise requires: 

(a) The term "interstate agency" means an agency of 
two or more states established by or pursuant to an 
agreement or compact approved by the Congress, or any 
other agency of two or more states, having substantial 
powers or duties pertaining to the control of pollution as 
determined and approved by the Administrator. 

(b) The term "State" means a State, the District of 
Columbia, the Commonwealth of Puerto Rico, the Vir- 
gin Islands, Guam, American Samoa, and the Trust 
Territory of the Pacific Islands. 

(c) The term "municipality" means a city, town, bor- 
ough, county, parish, district, association, or other public 
body created by or pursuant to State law and having ju- 
risdiction over disposal of sewage, industrial wastes, or 
other wastes, or an Indian tribe or an authorized Indian 
Tribal organization, or a designated and approved man- 
agement agency under section 208 of this Act. 

(d) The term "person" means an individual, corpora- 
tion, partnership, association, State, municipality, com- 
mission, or political subdivision of a State, or any 
interstate body. 

(e) The term "pollutant" means dredged spoil, solid 
waste, incinerator residue, sewage, garbage, sewage 
sludge, munitions, chemical wastes, biological materials, 
radioactive materials, heat, wrecked or discarded equip- 
ment, rock, sand, cellar dirt and industrial, municipal, 
and agricultural waste discharged into water. This term 
does not mean: 

(i) sewage from vessels within the meaning of section 
312 of this Act; or, 

(ii) water, gas, or other material which is injected into 
a well to facilitate production of oil or gas, or water de- 
rived in association with oil or gas production and dis- 
posed of in a well, if the well used either to facilitate 
production or for disposal purposes is approved by au- 
thority of the State in which the well is located, and if 
such State determines that such injection or disposal will 
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not result in the degradation of ground or surface water 
resources. 

(f) The term "navigable waters" means the waters of 
the United States, including the territorial seas. 

(g) The term "territorial seas" means the belt of the 
seas measured from the line of ordinary low water along 
that portion of the coast which is in direct contact with 
the open sea and the line marking the seaward limit of 
inland waters, and extending seaward a distance of three 
miles. 

(h) The term "contiguous zone" means the entire zone 
established or to be established by the United States un- 
der Article 24 of the Convention of the Territorial Sea 
and the Contiguous Zone. 

(i) The term "ocean" means any portion of the high 
seas beyond the contiguous zone. 

(j) The term "toxic pollutant" means those pollutants, 
or combinations of pollutants, including disease—causing 
agents, which after the discharge and upon exposure, in- 
gestion, inhalation or assimilation into any organism, ei- 
ther directly from the environment or indirectly by 
ingestion through food chains, will, on the basis of in- 
formation available to the Administrator, cause death, 
disease, behavioral abnormalities, cancer, genetic muta- 
tions, physiological malfunctions (including malfunctions 
in reproduction) or physical deformations, in such or- 
ganisms or their offspring. 

(k) The term "point source" means any discernible, 
confined and discrete conveyance, including but not lim- 
ited to any pipe, ditch, channel, tunnel, conduit, well, 
discrete fissure, container, rolling stock, concentrated 
animal feeding operation, or vessel or other floating 
craft, from which pollutants are or may be discharged. 

(1) The term "biological monitoring” shall mean the 
determination of the effects on aquatic life, including 
accumulation of pollutants in tissue, in receiving waters 
due to the discharge of pollutants 

(i) by techniques and procedures, including sampling 
of organisms representative of appropriate levels of the 
food chain appropriate to the volume and the physical, 
chemical, and biological characteristics of the effluent, 
and 

(ii) at appropriate frequencies and locations. 

(m) The term "discharge" when used without qualifi- 
cation includes a discharge of a pollutant, and a dis- 
charge of pollutants. [Order 114, § 463-38-010, filed 
2/4/77. Formerly WAC 463-16-020.] 


WAC 463-38-020 Scope and purpose. (1) This 
chapter established regulations specifying procedures 
and other rules which will be utilized by the Council in 
implementing section 402 of the Federal Water Pollu- 
tion Control Act, as amended, 86 Stat. 816, 33 U.S.C. 
1314 et seq. 

(2) The purpose of these regulations is to establish an 
orderly procedure which not only complies with the re- 
quirements of EPA and the Administrator for portions 
of the Washington State NPDES Program, but also is to 
integrate the NPDES Permit Program into the existing 
Council procedures for processing applications pursuant 
to chapter 80.50 RCW and the rules and regulations 
made pursuant thereto. 
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(3) These regulations apply to: 

(a) Any energy facility for which a Certification 
Agreement has been executed pursuant to chapter 80.50 
RCW et seq.; and 

(b) Any energy facility for which an application may 
be made to or is pending before the Council for Certifi- 
cation pursuant to chapter 80.50 RCW et seq. 

(4) The authority for these regulations is based upon 
RCW 80.50,040(1), chapter 155, Laws of 1973, and the 
act. [Order 114, § 463-38-020, filed 2/4/77. Formerly 
WAC 463-16-020.] 


WAC 463-38-030 NPDES application and tentative 
determination. 


WAC 463-38-031 Application filing with the coun- 
cil. (1) For each energy facility described in WAC 463- 
38-020(3), there shall be filed with the Council: 

(a) A complete Refuse Act Application as previously 
submitted to the U.S. Corps of Engineers unless such 
application has been transmitted to the Council by the 
Regional Administrator; or, 

(b) A complete NPDES Application no later than 60 
days following receipt by the person identified in WAC 
463—38-—032 for such energy facility of notice from the 
Council that the previously filed Refuse Act Application 
is so deficient as not to have satisfied the filing require- 
ments; or 

(c) A complete NPDES Application at the time of 
submitting an application to the Council pursuant to 
RCW 80.50.070. Any subsequent determination of such 
an NPDES Application's adequacy shall not affect the 
Council's finding that a complete application pursuant to 
RCW 80.50.070 has been received. 

(d) A complete NPDES Application for any energy 
facility described in WAC 463-38-020(3) and not cov- 
ered in paragraph 1(a), (b) or (c) above. Such NPDES. 
Application shall be filed either: 

(i) no less than 180 days in advance of the day on 
which it desires to commence the discharge of pollu- 
tants, or, 

(ii) in sufficient time prior to the commencement of 
the discharge of pollutants to insure compliance with the 
requirements of section 306 of the Act, or with any ap- 
plicable zoning or siting requirements established pursu- 
ant to section 208(b)2(c) of the Act and other applicable 
water quality standards and applicable effluent stand- 
ards and limitations. 

(2) Each person requesting an NPDES Permit from 
the Council shall be required to submit additional infor- 
mation as determined necessary by the Council after a 
Refuse Act or an NPDES Application has been filed. 

(3) If a Refuse Act or an NPDES Application is de- 
termined to be incomplete or otherwise deficient, the 
NPDES portion of any application filed pursuant to 
RCW 80.50.070 shall not be processed until such time 
as the applicant has supplied the missing information or 


- otherwise corrected the deficiency. 


(4) The Council shall not consider any NPDES Ap- 
plication for a energy facility included within WAC 
463-38—020(3)(b) until and unless an application for 
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certification is filed with the Council pursuant to RCW 
80.50.070. 

(5) Each NPDES Application will be submitted on 
such form as specified by the Council. [Order 114, § 
463-38-031, filed 2/4/77. Formerly WAC 463-16- 
031.] 


WAC 463-38-032 Signature form. Any NPDES 
form submitted to the Council shall be signed as follows: 

(1) In the case of private corporations, by a principal 
executive officer of at least the level of vice president, or 
his duly authorized representative, if such representative 
is responsible for the overall operation of the facility 
from which the discharge described in the NPDES Form 
originates. 

(2) In the case of a partnership, by a general partner. 

(3) In the case of a sole proprietorship, by the 
proprietor. 

(4) In the case of a municipal corporation, state or 
other public organization, by either a principal executive 
officer, the ranking elected official or a duly authorized 
employee. [Order 114, § 463—38-032, filed 2/4/77. 
Formerly WAC 463-16-032.] 


WAC 463-38-033 Tentative determination on NP- 
DES Permits. (1) The Council shall formulate and pre- 
pare tentative determinations with respect to an NPDES 
Application in advance of public notice as to the pro- 
posed issuance or denial of the NPDES Permit. Such 
tentative determination shall be made no later than six 
(6) months after receipt of a complete NPDES Applica- 
tion, or such later time as determined by the Council. 
Such tentative determination shall include at least the 
following: 

(a) A proposed determination to issue or deny an 
NPDES Permit for the discharge described in the 
Refuse Act or NPDES Application; and 

(b) If the proposed determination in paragraph 1 of 
this section is to issue the NPDES Permit, the following 
additional tentative determinations shall be made by the 
Council: 

(i) Proposed effluent limitations, identified pursuant 
to WAC 463-38-053(1, 2); 

(ii) A proposed schedule of compliance including in- 
terim dates and requirements for meeting the proposed 
effluent limitations identified pursuant to WAC 463- 
38-054; and 

(iii) A brief description of any other proposed special 
conditions (other than those required pursuant to WAC 
463—38~055) which will have a significant impact upon 
the discharges described in the NPDES Application. 

(2) The Council shall organize the tentative determi- 
nation prepared pursuant to paragraph 1 of this section 
into a draft NPDES Permit. [Order 114, § 463—-38-033, 
filed 2/4/77. Formerly WAC 463-16-033.] 


WAC 463-38-034 Fact sheets. (1) For every dis- 
charge in excess of 500,000 gallons on any one day of 
the year, the Council shall prepare and include in any 
public notice given pursuant to WAC 463—38-041 a fact 
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sheet with respect to the Refuse Act or NPDES Appli- 
cation described in the public notice. Such fact sheet 
shall include at least the following: 

(a) A sketch or detailed description of the location of 
the discharge described in the NPDES Application; 

(b) A quantitative description of the discharge de- 
scribed in the NPDES Application which includes at 
least the following: 

(i) The rate and frequency of the proposed discharge; 
if the discharge is continuous, the average daily flow in 
gallons per day or million gallons per day; 

(ii) For thermal discharges subject to limitation under 
the Act, the estimated maximum, minimum and average 
summer and winter temperatures in degrees Fahrenheit; 
and 

(iii) The average daily discharge in pounds per day of 
any pollutants which are present in significant quantities 
or which are subject to limitations or prohibition under 
sections 301, 302, 306 or 307 of the Act and regulations 
published thereunder; 

(c) The tentative determinations required under WAC 
463-38-033. 

(d) A brief citation, including a brief identification of 
the uses for which the waters receiving said discharges 
have been classified by DOE, of the water quality 
standards and of the effluent standards and limitations 
applied to the proposed discharge; and 

(e) A fuller description than that given in the public 
notice of the procedures to be used by the Council in 
formulating final determinations for an NPDES Permit, 
which shall include, but not be limited to: 

(i) Thirty (30) day comment period required by WAC 
463-38-041(2); 

(ii) Procedures for requesting a public hearing and the 
nature thereof; and 

(iii) Any other procedures by which the public may 
participate, either directly or through Counsel for the 
Environment, in the formulation of the final determina- 
tions, including the availability of any environmental as- 
sessments or detailed statements of environmental 
impact and any public hearings which may be held by 
the Council prior to the final determination on the 
Refuse Act or NPDES Application. 

(2) The name of any person or group will be added to 
a mailing list upon request for receipt of copies of fact 
sheets. A fact sheet will be sent to each person or group 
on such mailing list. [Order 114, § 463—38-034, filed 
2/4/77. Formerly WAC 463-16-034.] 


WAC 463-38-040 Notice, hearings and information 
accessibility. 


WAC 463-38-041 Notice, provisions. (1) Notices 
shall be circulated within the geographical areas of the 
proposed discharge, and shall be published in a local or 
daily newspaper of general circulation, such circulation 
may include any or all of the following: 

(a) Posting in the post office and public places of the 
municipality nearest the premises of the applicant in 
which the effluent source is located; 

(b) Posting at or near the entrance of the applicant's 
principal place of business and in nearby places. 
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(2) Any persons may, within thirty (30) days follow- 
ing the date of the public notice, submit their written 
views on the tentative determinations with respect to the 
NPDES Application. All written comments submitted 
during the 30 day comment period shall be retained by 
the Council and considered in their final determination 
with respect to the NPDES Applications. The period for 
comments may be extended at the discretion of the 
Council. 

(3) The contents of public notice of application for 
NPDES Permits shall include at least the following: 

(a) Name, address and telephone number of agency 
issuing the public notice; 

(b) Name and address of applicant; 

(c) Brief description of applicant's activities or opera- 
tions which result in the discharge described in the NP- 
DES Application (e.g., thermal electric power 
generating facility stationary or floating); 

(d) Name of waterway to which each discharge is 
made and a short description of the location of each dis- 
charge on the waterway, indicating whether such dis- 
charge is new, a modification, or an existing discharge; 

(e) A statement of the tentative determination to issue 
or deny an NPDES Permit for the discharge described 
in the NPDES Application; 

(f) A brief description of the procedures for the for- 
mulation of final determinations, including the 30 day 
comment period required by paragraph 2 of this section 
and any other means set forth in WAC 463-38- 
034(1)(e). 

(g) Address and telephone number of state or inter- 
State agency premises at which interested persons may 
obtain further information, request a copy of the draft 
permit prepared pursuant to WAC 463-38-033(2), re- 
quest a copy of the fact sheet described in WAC 463- 
38-034 and inspect and copy NPDES Forms and related 
documents at a reasonable charge. 

(4) Public and agency notice will be given as set forth 
below: 

(a) Notice shall be mailed to any person or group 
carried on the mailing list identified in WAC 463-38- 
034(2). The name of any person or group shall be added 
upon written request to a mailing list for distributing 
copies of notices for all NPDES Applications within the 
state or within a certain geographical area. 

(b) At the time of issuance of public notice pursuant 
to WAC 463—38-041 a fact sheet will be sent to: 

(i) Any other state whose waters may be affected by 
the issuance of the NPDES Permit and to any interstate 
agency having water quality control authority over wa- 
ters which may be affected by the issuance of a Permit 
and, upon request, providing such state and interstate 
agencies with a copy of the NPDES Application and a 
copy of the proposed permit prepared pursuant to WAC 
463-38-033(2). Each affected state and interstate agen- 
cy shall be afforded an opportunity to submit written 
recommendations to the Council and to the Regional 
Administrator, which shall be duly considered by the 
Council in accordance with the policies, provisions and 
regulations of the Act, chapter 80.50 RCW et seq., and 
chapter 34.04 RCW et seq. 
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(ii) The District Engineer of the Army Corps of En- 
gineers for NPDES Applications for discharges (other 
than minor discharges) into navigable waters. 

(iii) Any other federal, state or local agency or any 
affected county upon request and shall provide such 
agencies an opportunity to respond, comment or request 
a public hearing pursuant to WAC 463-38-042. Such 
agencies shall include at least the following: 

(a) the agency responsible for the preparation of an 
approved plan pursuant to section 208(b) of the Act; 

(b) DOE; and 

(c) appropriate public health agencies, including those 
represented on the Council. [Order 114, § 463-38-041, 
filed 2/4/77. Formerly WAC 463—16—-041.] 


WAC 463-38-042 Public hearings. (1) Any appli- 
cant affected state, affected interstate agency, affected 
county, any interested agency, person or group of per- 
sons, or the Regional Administrator may request of or 
petition the Council for a public hearing to be held with 
respect to an NPDES Application. Any such request or 
petition for public hearing shall be filed within thirty 
(30) days after the giving of public notice pursuant to 
WAC 463-38-041. Said request or petition shall indi- 
cate the interest of the party filing such request and the 
reasons why it is thought that a hearing is warranted. 

(2) A public hearing shall be held if there is a signifi- 
cant public interest (including the filing of request(s) or 
petition(s) for such hearing) in holding such a hearing. 
Instances of doubt should be resolved by the Council in 
favor of holding the hearing. 

(3) Any hearings brought pursuant to this section 
shall be held in the geographical area of the proposed 
discharge or other appropriate area, in the discretion of 
the Council, and may, as appropriate, consider related 
groups of permit applications. 

(4) Any public hearings held hereunder will be con- 
ducted in accordance with provisions of RCW 80.50.090, 
chapter 34.04 RCW et seq., and regulations promulgat- 
ed thereunder. 

(5) Public notice of any hearing held pursuant to 
WAC 463-38-042(1) through (4) shall be circulated at 
least as widely as was the notice of the NPDES applica- 
tion and shall include at least the following: 

(a) Notice shall be published in at least one newspa- 
per of general circulation within the geographical area 
of the discharge; 

(b) Notice shall be sent to all persons and Govern- 
ment agencies which received a copy of the notice or the 
fact sheet for the NPDES application; 

(c) Notice shall be mailed to any person or group 
upon request; and 

(d) Notice shall be effected pursuant to subpara- 
graphs (a) and (c) of this paragraph at least [thirty 
(30)] days in advance of the hearing. The Council may 
give notice of a public hearing concurrent with public 
notice given pursuant to WAC 463—38-041. 

(6) The contents of public notice of any hearing held 
pursuant to WAC 463—38-042(1) through (4) shall in- 
clude at least the following notice which meets the re- 
quirements of this section: 

(a) Name, address and phone number of the Council; 
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(b) Name and address of each applicant whose appli- 
cation will be considered at the hearing; 

(c) Name of waterway to which each discharge is 
made and short description of the location of each dis- 
charge on the waterway; 

(d) A brief reference to the public notice issued for 
each NPDES application, including identification num- 
ber and date of issuance (where applicable); 

(e) Information regarding the time and location for 
the hearing; 

(f) The purpose of the hearing; 

(g) A short and plain statement of the matters 
asserted; 

(h) Address and phone number of premises at which 
interested persons may obtain further information, re- 
quest a copy of each draft NPDES permit prepared 
pursuant to WAC 463-—38-033(2) above, request a copy 
of each fact sheet prepared pursuant to WAC 463-38- 
034, and inspect a copy NPDES forms and related doc- 
uments; and 

(i) A brief description of the nature of the hearing, 
including the rules and procedures to be followed. [Or- 
der 114, § 463-38-042, filed 2/4/77. Formerly WAC 
463-16-042.] 


WAC 463-38-043 Public access to information. (1) 
All NPDES Forms (including the draft NPDES Permit 
prepared pursuant to WAC 463-38-033(2) or any pub- 
lic comment upon those forms pursuant to WAC 463- 
38-041(2)) shall be available to the public for inspection 
and copying at a nominal charge. Any other records, re- 
ports, plans or information received by the Council or 
the State pursuant to its participation in the NPDES 
Program shall be available at a reasonable charge to the 
public in accordance with existing law. 

(2) Any information (other than effluent data) re- 
ceived by the Council and contained in any NPDES 
Forms, or other records, reports or plans shall be pro- 
tected as confidential upon a showing by any person that 
such information if made public would divulge methods 
or processes entitled to protection as trade secrets of 
such person. If, however, the information being consid- 
ered for confidential treatment is contained in an NP- 
DES Form, the Council shall forward such information 
to the Regional Administrator for his concurrence in any 
determination of confidentiality. If the Regional Admin- 
istrator does not agree that some or all of the informa- 
tion being considered for confidential treatment merits 
such protection he shall request advice from the Office 
of General Counsel stating the reasons for his disagree- 
ment with the determination of the Council. The Re- 
gional Administrator shall simultaneously provide a copy 
of such request to the person claiming trade secrecy. The 
General Counsel shall determine whether the informa- 
tion in question would, if revealed, divulge methods or 
processes entitled to protection as trade secrets. In mak- 
ing such determination, he shall consider any additional 
information submitted to the Office of the General 
Counsel within 30 days of receipt of the request from 
the Regional Administrator. If the General Counsel de- 
termines that the information being considered does not 
contain trade secrets he shall so advise the Regional 
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Administrator and shall notify the person claiming trade 
secrecy of such determination by certified mail. No later 
than 30 days following the mailing of such notice, the 
Regional Administrator shall communicate to the Coun- 
cil his decision not to concur in the withholding of such 
information and the Council and the Regional Adminis- 
trator shall then make available to the public upon re- 
quest that information determined not to constitute 
trade secrets. 

(3) Any information afforded confidential status 
whether or not contained in an NPDES Form shall be 
disclosed upon request to the Regional Administrator or 
his authorized representative who shall maintain the dis- 
closed information as confidential, 

(4) The Council shall provide facilities for the inspec- 
tion of information relating to NPDES Forms during 
normal business hours of the Council at its headquarters 
and shall insure that state employees will comply with 
requests for such inspection as soon as is reasonably 
possible without undue interference with Council busi- 
ness. The Executive Secretary shall insure that a ma- 
chine or device for the copying of papers and documents 
is available for a reasonable fee as determined by the 
Council. [Order 114, § 463-38-043, filed 2/4/77. 
Formerly WAC 463-16-043.] 


WAC 463-38-050 NPDES Permit contents. The 
terms, conditions and content of any NPDES Permit is- 
sued by the Council shall be in accordance with the fol- 
lowing subsections. [Order 114, § 463—38-050, filed 
2/4/77. Formerly WAC 463—16-050.] 


WAC 463-38-051 General conditions. (1) Any NP- 
DES Permit shall be issued for a period of five (5) years, 
which period shall start on the date of issuance of said 
permit. The permittee shall inform the Council at least 
180 days prior to any initiation of such a discharge. 

(2) The decision to approve or reject, and on what 
conditions an NPDES Permit shall be issued, shall be in 
conformance with the requirements of this section. A 
majority vote of Council members listed in RCW 
80.58.030(3) shall resolve any dispute and shall deter- 
mine the approval or rejection of a Refuse Act or NP- 
DES Application. [Order 114, § 463-38-051, filed 
2/4/77. Formerly WAC 463-16-051.] 


WAC 463-38-052 Prohibited discharges. (1) No 
discharge shall be made by energy facilities subject to 
the jurisdiction of the Council unless authorized by an 
NPDES Permit issued pursuant to these regulations. 

(2) No NPDES Permit issued by the Council shall 
authorize any person to: 

(a) Discharge any radiological, chemical or biological 
warfare agent or high-level radioactive waste into navi- 
gable waters; 

(b) Discharge any pollutants which the Secretary of 
the Army acting through the Chief, Corps of Engineers, 
finds would substantially impair anchorage and naviga- 
tion in waters subject to the jurisdiction of the Corps of 
Engineers; 

(c) Discharge any pollutant to which the Regional 
Administrator has objected in writing pursuant to any 
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right to object provided the Administrator in section 
402(d) of the Act; 

(d) Discharge from a point source any pollutant which 
is in conflict with the plan or amendment thereto ap- 
proved pursuant to section 208(b) of the Act. [Order 
114, § 463-38-052, filed 2/4/77. Formerly WAC 463- 
16-052.] 


WAC 463-38-053 Effluent limitations, water quali- 
ty standards and other requirements for NPDES Permits. 
(1) Any NPDES Permit issued by the Council shall ap- 
ply and insure compliance with all of the following, 
whenever applicable: 

(a) Effluent limitations under sections 301 and 302 of 
the Act; 

(b) Standards of performance for new sources under 
section 306 of the Act; 

(c) Effluent standards, effluent prohibitions and pre- 
treatment standards under section 307 of the Act; 

(d) Any more stringent limitation, including those: 

(i) Necessary to meet water quality standards, treat- 
ment standards or schedules of compliance established 
pursuant to any state law or regulation under authority 
preserved to the state by section 510 of the Act; or 

(ii) Necessary to meet any applicable federal law or 
regulation other than the Act or regulations thereunder; 
or 

, Gii) Required to implement any applicable water 
quality standards; such limitations to include any legally 
applicable requirements necessary to implement total 
maximum daily loads established pursuant to section 
303(d) and incorporated in the continuing planning pro- 
cess approved under section 303(e) of the Act and any 
regulations and guidelines issued pursuant thereto; 

(e) Any more stringent legal applicable requirements 
necessary to comply with a plan approved pursuant to 
section 208(d) of the Act; and 

(f) Prior to promulgation by the Administrator of ap- 
plicable effluent standards and limitations pursuant to 
sections 301, 302, 306 and 307 of the Act, such condi- 
tions as the Council determines are necessary to carry 
out the provisions of the Act. 

(2) In any case where an issued NPDES Permit ‘ap- 
plies the effluent standards and limitations described in 
paragraph 1 of this section, the Council shall make a 
finding that any discharge authorized by the permit will 
not violate applicable water quality standards and will 
have prepared some explicit verification of that fact. In 
any case where an issued NPDES Permit applies any 
more stringent effluent limitation, based upon applicable 
water quality standards, a waste load allocation shall be 
prepared to ensure that the discharge authorized by the 
permit is consistent with applicable water quality 
standards. 

(3) In the application of effluent standards and limi- 
tations, water quality standards and other legally appli- 
cable requirements pursuant to paragraphs 1 and 2 
hereof, each issued NPDES Permit shall specify average 
and maximum daily quantitative or other appropriate 
limitations for the level of pollutants in the authorized 
discharge. The average and maximum daily quantities 
must be made by weight except where the parameters 
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are such that other measures are appropriate. [Order 
114, § 463-38-053, filed 2/4/77. Formerly WAC 463- 
16-053.] 


WAC 463-38-054 Schedules of compliance. (1) In 
addition to the application of the effluent standards and 
limitations, water quality standards, and other legally 
applicable requirements, all pursuant to WAC 463-38- 
053(1), (2), the Council shall establish schedules in NP- 
DES Permit conditions to achieve compliance with ap- 
plicable effluent standards and limitations, water quality 
standards, and other legally applicable requirements. 

With respect to any discharge which is found by the 
Council not to be in compliance with applicable effluent 
standards and limitations, applicable water quality 
standards, or other legally applicable requirements listed 
in WAC 463-38-053(1)(d)(e), the permittee shall be 
required to take specific steps to achieve compliance 
with the following: 

(a) Any legally applicable schedule of compliance 
contained in: 

(i) applicable effluent standards and limitations; 

(ii) if more stringent, water quality standards; or 

(iii) if more stringent, legally applicable requirements 
listed in WAC 463-38-053(1)(d)(e); or 

(b) In the absence of any legally applicable schedule 
of compliance, in a reasonable period of time, such peri- 
od to be consistent with the guidelines and requirements 
of the Act. 

(2) In any case where the period of time for compli- 
ance specified in paragraph l(a) of this section exceed 
nine (9) months, a schedule of compliance shall be spec- 
ified in the permit which will set forth interim require- 
ments and the dates for their achievement; however, in 
no event shall more than nine (9) months elapse between 
interim dates. If the time necessary for completion of the 
interim requirement (such as construction of a treatment 
facility) is more than nine (9) months and is not readily 
divided into stages of completion, interim dates shall be 
specified for the submission of reports of progress to- 
ward completion of the interim requirement. For each 
NPDES Permit schedule of compliance, interim dates 
and the final date of compliance shall, to the extent 
practicable, fall on the last day of the months of March, 
June, September and December. 

(3) Either before or up to 14 days following each in- 
terim date and the final date of compliance, the permit- 
tee shall provide the Council with written notice of the 
permittee's compliance or noncompliance with the inter- 
im or final requirement. [Order 114, § 463-38-054, 
filed 2/4/77. Formerly WAC 463-16-054.] 


WAC 463-38-055 Other terms and conditions. In 
addition to the requirements of WAC 463-38-051, 463- 
38-052 and 463—38-053, each issued NPDES Permit 
shall require that: 

(1) All discharges authorized by the NPDES Permit 
shall be consistent with the terms and conditions of the 
Permit; any facility expansions, production increases or 
process modifications which would result in new or in- 
creased discharges of pollutants must be reported to the 
Council by submission of a new NPDES Application or 
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supplement thereto or, if such discharge does not violate 
effluent limitations specified in the NPDES Permit, by 
submission to the Council of notice of such new or in- 
creased discharges of pollutants; any discharge of any 
pollutant more frequent than or at a level in excess of 
that identified and authorized by the NPDES Permit 
shall constitute a violation of the terms and conditions of 
the NPDES Permit; 

(2) The Permit may be modified, suspended or re- 
voked in whole or in part during its terms for cause in- 
cluding, but not limited to, the following: 

(a) Violation of any term or condition of the NPDES 
Permit; 

(b) Obtaining an NPDES Permit by misrepresenta- 
tion or failure to disclose fully all relevant facts; and 

(c) A change in any condition that requires either a 
temporary or permanent reduction or elimination of the 
permitted discharge. 

(3) The permittee shall allow the Council or its auth- 
orized representative upon the presentation of creden- 
tials and at reasonable times: 

(a) To enter upon permittee's premises in which an 
effluent source is located or in which any records are re- 
quired to be kept under terms and conditions of the NP- 
DES Permit; 

(b) To have access to and copy at reasonable cost any 
records required to be kept under terms and conditions 
of the NPDES Permit; 

(c) To inspect any monitoring equipment or method 
required in the NPDES Permit; or 

(d) To sample any discharge of pollutants. 

(4) The permittee shall at all times maintain a good 
working order and operate as efficiently as possible any 
facilities or systems of control installed by the permittee 
to achieve compliance with the terms and conditions of 
the NPDES Permit. 

(5) If a toxic effluent standard or prohibition (includ- 
ing any schedule of compliance specified in such effluent 
standard or prohibition) is established under section. 
307(a) of the Act for a toxic pollutant which is present 
in the permittee's discharge and such standard or prohi- 
bition is more stringent than any limitation upon such 
pollutant in the NPDES Permit, the Council shall revise 
or modify the NPDES Permit in accordance with the 
toxic effluent standard of prohibition and so notify the 
permittee. [Order 114, § 463-38-055, filed 2/4/77. 
Formerly WAC 463-16-055.] 


WAC 463-38-060 NPDES Permits review and ap- 
peal. This section governs the procedures for reissuance, 
modification, suspension and revocation of NPDES Per- 
mits. In addition, the appeal procedure for an applicant 
or permittee is set out. [Order 114, § 463—38—060, filed 
2/4/77. Formerly WAC 463-16—-060.] 


WAC 463-38-061 Reissuance of NPDES Permits. 
(1) Any permittee shall make application for reissuance 
of NPDES Permits or continuation of discharges after 
the expiration date of his NPDES Permit by filing with 
the Council an application for reissuance of his permit at 
least 180 days prior to its expiration. The filing require- 
ment for reissuance shall be satisfied in the first instance 
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by a simply written request for reissuance by the per- 
mittee to the Council, except that the Council in its dis- 
cretion may require any and/or all permittees to request 
a reissuance by submitting to the Council all then appli- 
cable NPDES Forms. 

(2) The scope and manner of any review of an appli- 
cation for reissuance of an NPDES Permit by the 
Council shall be sufficiently detailed as to insure the 
following: 

(a) That the permittee is in compliance with or has 
substantially complied with all of the terms, conditions, 
requirements and schedules of compliance of the expired 
NPDES Permit; 

(b) That the Council has up-to-date information on 
the permittee's production levels, permittee's waste 
treatment practices, nature, content and frequencies of 
permittee's discharge, either pursuant to the submission 
of new forms and applications or pursuant to monitoring 
records and reports resubmitted to the Council by the 
permittee and; 

(c) That the discharge is consistent with applicable 
effluent standards and limitations, water quality stand- 
ards, and other legally applicable requirements listed in 
WAC 463-38-053(1)(2), including any additions to, or 
revisions or modifications of such effluent standards and 
limitations, water quality standards, or other legally ap- 
plicable requirements during the term of the permit. 

(3) The notice and procedures specified in WAC 463- 
38-041 and WAC 463-38—042 are applicable to each 
request for reissuance of an NPDES Permit. 

(4) Notwithstanding any other provision any point 
source of a discharge having a thermal component the 
construction of which is commenced after the date of 
enactment of the Federal Water Pollution Control Act 
Amendments of 1972 and which is so constructed as to 
meet all applicable standards of performance shall not 
be subject to any more stringent standard of perfor- 
mance with respect to the thermal component of its dis- 
charge during a ten (10) year period beginning on the 
date of completion of such construction or during the 
period of depreciation or amortization of such facility 
for the purposes of section 167 or 169 (or both) of the 
Internal Revenue Code of 1954, whichever period ends 
first. [Order 114, § 463-38-061, filed 2/4/77. Formerly 
WAC 463-16-061.] 


WAC 463-38-062 Modification of NPDES Permit. 
(1) After notice and opportunity for a public hearing, 
any permit issued under the NPDES can be modified, 
suspended or revoked for cause, in whole or in part dur- 
ing its term. 

(2) The Council may, upon request of a permittee, 
revise or modify a schedule of compliance in an issued 
NPDES Permit if the Council determines good and valid 
cause exists for such revision and if within 30 days fol- 
lowing receipt of notice from the Council, the Regional 
Administrator does not object in writing. 

(3) Any such modifications shall be executed by the 
Council and the permittee in the same manner as the 
NPDES Permit was executed, including full compliance 
with the requirements of WAC 463-38-041, WAC 463-— 
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38-042 and WAC 463-38-043. [Order 114, § 463—38— 
062, filed 2/4/77. Formerly WAC 463-16—062.] 


WAC 463-38-063 Appeal. (1) The approval, rejec- 
tion, or modification of an NPDES Permit shall be sub- 
ject to judicial review pursuant to the provisions of 
chapter 34.04 RCW. 

(2) No appeal shall be taken under paragraph 1 until 
such time as the Council makes its recommendations to 
the Governor pursuant to RCW 80.50.100(2). [Order 
114, § 463-38-063, filed 2/4/77. Formerly WAC 463- 
16-063.] 


WAC 463-38-064 Transmission to regional admin- 
istrator of proposed NPDES Permit. (1) Each proposed 
NPDES Permit will be transmitted to the Regional Ad- 
ministrator in accordance with the following procedures: 

(a) A copy of the proposed NPDES Permit, including 
any and all terms, conditions, requirements or docu- 
ments which are a part of the proposed permit or which 
affect the authorization by the proposed permit of the 
discharge of pollutants except as to classes, types or sizes 
within any category of point sources waived in writing 
by the Regional Administrator. 

(b) The Regional Administrator shall be provided a 
ninety (90) day period in which to comment upon, make 
recommendations with respect to, or object in writing to 
the issuance of the proposed permit pursuant to any 
right to object provided the Administrator in section 
402(d)(2) of the Act. No permit shall be issued if the 
Regional Administrator objects in writing to the issu- 
ance of such permit pursuant to any such right within 
said period, unless such objection is waived or withdrawn 
by the Regional Administrator in writing. Should no 
such objection be received within said period, it shall be 
presumed that the Administrator has no objection to the 
issuance of the proposed permit. 

(2) A copy of every issued NPDES Permit immedi- 
ately following execution by the applicant and the state, 
along with any and all terms, conditions, requirements 
or documents which are a part of such NPDES Permit 
or which will affect the authorization of the discharge of 
pollutants will be sent to the Regional Administrator. 
{Order 114, § 463-38-064, filed 2/4/77. Formerly 
WAC 463-16-064.] 


WAC 463-38-065 Monitoring and enforcement. 
The Council hereby delegates to the DOE the monitor- 
ing activities of water discharges under a Certification 
Agreement which incorporates the NPDES Permit. As a 
result of said monitoring activities, DOE shall report to 
the Council any activity by a permittee which in its 
judgment requires the initiation of appropriate enforce- 
ment activities by the Council including those in WAC 
463-38-055, pursuant to RCW 80.50.150. The Council 
shall then take or initiate action to enforce the terms of 
any Certification Agreement and the incorporated NP- 
DES Permit. This in no way shall restrict any enforce- 
ment by other public agencies and officials under 
existing law. If DOE determines that immediate action 
is needed to enforce the Act or any statute or regulation 
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derived therefrom, it is delegated the enforcement au- 
thority and responsibility to carry out such immediate 
action as it deems necessary and shall report such ac- 
tions to the Council. Such action shall remain in effect 
until confirmed or modified by the Council. [Order 114, 
§ 463-38-065, filed 2/4/77. Formerly WAC 463-16- 
065.] 


WAC 463-38-080 Transmittal of data to regional 
administrator. (1) Copies of NPDES Forms received by 
the Council as outlined below shall be transmitted to the 
Regional Administrator: 

(a) Upon receipt by the Council; 

(b) A complete copy, or relevant portions thereof, of 
any appropriate NPDES Form received by the Council; 

(2) The Regional Administrator may object in writing 
to deficiencies in any NPDES Application or reporting 
form received by him and to have such deficiency cor- 
rected so long as he acts to inform by written letter the 
Council within twenty (20) days after his receipt of the 
NPDES Application or reporting form. If the Regional 
Administrator's objection relates to an NPDES Applica- 
tion, the Regional Administrator will be sent any infor- 
mation necessary to correct the deficiency. If the 
Regional Administrator so requests, the Council will not 
issue the NPDES Permit until they receive notice from 
the Regional Administrator that the deficiency has been 
corrected, which notice shall not be withheld for more 
than 30 days. 

(3) For all minor discharges, the Council may require 
the operator of such a discharge to submit NPDES Ap- 
plication Forms or such other information as may be re- 
quested by the Regional Administrator. [Order 114, § 
463-38-080, filed 2/4/77. Formerly WAC 463-16- 
080.] 


WAC 463-38-090 Conflict of interest. No member 
of the Council shall have received, or has during the 
previous two years received, a significant portion of his 
income directly or indirectly from permit holders or ap- 
plicants for an NPDES permit under the jurisdiction of 
this council. 

(1) For the purposes of this section, the term "mem- 
ber" includes any individual who has or shares authority 
to approve permit applications or portions thereof, either 
in the first instance or on appeal. 

(2) For the purpose of this section, the term "permit 
holders or applicants for a permit" shall not include any 
department or agency of a state government. 

(3) For the purposes of this section, the term "signifi- 
cant portion of his income" shall mean ten percent of 
gross personal income for a calendar year, except that it 
shall mean fifty percent of gross personal income for a 
calendar year if the recipient is over 60 years of age and 
is receiving such portion pursuant to retirement pension 
or similar arrangement. 

(4) For the purposes of this section, the term "in- 
come" includes retirement benefits, consultant fees and 
stock dividends. 

(5) For the purposes of this section, income is not re- 
ceived "directly or indirectly from permit holders or ap- 
plicants for a permit" if it is derived from mutual fund 


" 
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payments or from other diversified investments over 
which the recipient does not know the identity of the 
primary source of income. [Order 114, § 463—38-090, 
filed 2/4/77. Formerly WAC 463—16—090.] 


Chapter 463-42 WAC 


PROCEDURE GUIDELINES—— 
APPLICATIONS FOR SITE CERTIFICATION 

WAC 

463-42-010 Purpose and scope. i 

463-42-020 Basic requirement Full disclosure by applicants. 

463-42-030 Application Where filed. 

463-42-040 Application Form and number of copies. 

463—-42-050 Application Organization. Index. 

463—42-060 Application——Specific contents and applicability. 

463-42-070 Application Optional application form and 
content. 

463-42-080 Application Option (2) procedural schedule. 

463-42-090 Application Designation of agent. 

463-42-100 Application Fee. 

463-42-110 Content Graphic material. 

463-42-120 Content——Sources of information. 

463-42-130 Content Construction and study schedules. 

463-42-140 Content Potential for future activities at site. 

463-42-150 Content——Analysis of alternatives. 

463-42-160 Content——Safety standards compliance. 

463-42-170 Content——Description of applicant. 

463-42-180 Content-——Site description. 

463--42--190 Content——-Legal descriptions and ownership 
interests. 

463—-42-200 Content——Land use plans and zoning ordinances. 

463-42-210 Content——Construction on site. 

463-42-220 Content——Contour maps. 

463-42-230 Content——Access. 

463-42-—240 Content Energy transmission systems. 

463-42-250 Content——Criteria, standards, and factors utilized 
to develop transmission route. 

463-42-260 Content——-Multipurpose use of transmission routes. 

463-42-270 Content——Safety where public access allowed. 

463-42-280 Content——Radiation levels. 

463—-42--290 Content Protection from natural hazards. 

463-42-300 Content——Security concerns. 

463-42-310 Content Emergency plans. 

463-42-320 Content Earth removal. 

463—-42-330 Content Surface—water runoff. 

463-42-340 Content Landscape restoration. 

463—42-350 Content Transportation impact. 

463-42-360 Content Transportation facility construction. 

463-42-370 Content Transportation of fuels and waste 
products. 

463-42-380 Content Environmental safeguards Geologic 
and hydrologic survey. 

463-422-390 Content Water source and usage. 

463—42-400 Content Water supply. 

463-42-410 Content: Compatibility with water quality 
standards. 

463-42-420 Content——-Spillage prevention and control. 

463-42-430 Content———System of heat dissipation. 

463-42--440 Content Characteristics of aquatic discharge 
systems. 

463-42-450 Content Hydrographic study of waters. 

463-42-460 Content Ground-water activity. 

463-42-470 Content ‘Wastewater treatment. 

463—42—480 Content NPDES application. 

463—42—490 Content Solid wastes disposal. 

46342-500 Content Air pollution control. 

463-42-510 Content Air pollution impact. 

463—42-520 Content——Enmission control. 

463-42-530 Content Dust control. 

463-42-540 Content Odor control. 

463-42-550 Content Inventory of potentially affected vegeta- 


tion, animal life, and aquatic life described. 
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463~42-560 Content: Impact of construction and operation on 
vegetation, animal life, and aquatic life. 

463-42-570 Content. Description of measures taken to protect 
vegetation, animal life, and aquatic life. 

463—42-580 Content. Aesthetics. 

463-42-590 Content: Noise and glare. 

463—42—600 Content——Energy consumption. 

463—42-610 Content———Historical, archaeological, and recrea- 
tional site preservation/creation. 

463—-42-620 Content: Socioeconomic impact. 


WAC 463-42-010 Purpose and scope. This chapter 
sets forth guidelines for preparation of applications for 
energy facility site certification pursuant to chapter 80- 
.50 RCW in addition to delineating certain initial-stage 
procedures. [Order 113, § 463-42-010, filed 2/4/77. 
Formerly chapter 463-12 WAC.] 


WAC 463-42-020 Basic requirement: Full dis- 
closure by applicants. It is recognized that these guide- 
lines can only be comprehensive in a relative sense. 
Therefore, and in addition to the other guidelines con- 
tained herein, the Council adopts the basic guideline 
that an applicant for site certification must identify in 
the application all information known to the applicant 
which has a bearing on site certification. [Order 113, § 
463—42—020, filed 2/4/77.] 


WAC 463-42-030 Application Where filed. Ap- 
plications for site certification shall be filed with the 
Council at the Council office. [Order 113, § 463-42— 
030, filed 2/4/77.] 


WAC 463-42-040 Application Form and num- 
ber of copies. Applications shall be on 8-1/2 by 11" 
sheets, in loose—-leaf form with a hard cover binder. 
Thirty—five (35) copies of the application shall be sup- 
plied to the Council, and two (2) copies to each county, 
and one (1) copy to each port district in which the site is 
located at the time that the original is filed. In addition, 
one (1) copy shall be supplied to each intervenor on ad- 
mission to the proceedings. Information later submitted 
shall be by page—for—page substitutions suitable for in- 
sertion in the application binder. [Order 113, § 463—42- 
040, filed 2/4/77.] 


WAC 463-42-050 Application Organiza- 
tion Index. The contents of the application may be 
organized in any reasonable and logical manner, includ- 
ing the substitution of an environmental report prepared 
for the Nuclear Regulatory Commission or other federal 
agencies provided that it is supplemented as necessary to 
comply with this chapter. Applicants are encouraged to 
organize and present information in a manner which 
avoids repetition and internal cross—referencing. The 
contents of the application shall be indexed so that spe- 
cific reference is made to each applicable guideline con- 
tained in this title. [Order 113, § 463-42-050, filed 
2/4/77.] 


WAC 463-42-060 Application——Specific contents 
and applicability. It is recognized that not all sections of 
these guidelines apply equally to all proposed energy fa- 
cilities. If the applicant deems a particular section to be 
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totally inapplicable the applicant must justify such con- 
clusion in response to said section. The applicant must 
address all sections of this chapter and must substantial- 
ly comply with each section, show it does not apply or 
secure a waiver from the Council. Information submitted 
by the applicant shall be accompanied by a certification 
by applicant that all EFSEC application requirements 
have been reviewed, the data have been prepared by 
qualified professional personnel, and the application is 
substantially complete. [Order 113, § 463—42-060, filed 
2/4/71] 


WAC 462-42-070 Application Optional appli- 
cation form and content. The applicant has two options 
for submitting an application: 

(1) The applicant may submit an application initially 
satisfying WAC 463—42-060 or; 

(2) The applicant on agreement to extend the Council 
review period by 90 days, may complete an initial appli- 
cation form provided by the Council and requiring de- 
scriptions of the applicant, the project, the site and an 
application completion schedule. The completed initial 
application form together with compliance with WAC 
463—42-080 (1), (2), shall be deemed sufficient only for 
the purpose of the land use and zoning ordinance consis- 
tency determination provided for in RCW 80.50.090 (1), 
(2). Further Council consideration of the proposed site 
requires compliance with the remainder of this chapter. 
[Order 113, § 463—42-070, filed 2/4/77.] 


WAC 463-42-080 Application Option (2) proce- 
dural schedule. The following schedule, shall be followed 
by an applicant utilizing option (2) of WAC 463-42- 
070: 

(1) Application form filed with fee, 

(2) Within 30 days of filing, the applicant shall pro- 
vide copies of all county or regional land use plans and 
zoning ordinances pertaining to the site, and comply 
with WAC 463—42-200, 

(3) Within 90 days of filing, the applicant shall com- 
ply with WAC 463—42-060 

(4) Generally, the commencement of prehearing pro- 
cedures or conferences will not be scheduled until at 
least 60 days after the applicant complies with WAC 
463-42-060. However, upon a showing that a prehear- 
ing conference is needed or would be useful in advance 
of the scheduled time period, the Council may schedule 
such conference. [Order 113, § 463—42-080, filed 
2/4/77.) 


WAC 463-42-090 Application Designation of 
agent. The applicant shall designate an agent to receive 
communications on behalf of the applicant. [Order 113, 
§ 463-42-090, filed 2/4/77.] 


WAC 463-42-100 Application Fee. The statu- 
tory fee shall accompany an application and shall be a 
condition precedent to any action by the Council. Pay- 
ment shall be by a cashier's check payable to the State 
Treasurer. [Order 113, § 463-42-100, filed 2/4/77.] 
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WAC 463-42-110 Content Graphic material. It 
is the intent that material submitted pursuant to these 
guidelines shall be descriptive and shall include illustra- 
tive graphics in addition to narration. This requirement 
shall particularly apply to subject matter that deals with 
systems, processes, and spacial relationship. The materi- 
al so submitted shall be prepared in a professional man- 
ner and in such form and scale as to be understood by 
those who may review it. [Order 113, § 463—42-110, 
filed 2/4/77.] 


WAC 463-42-120 Content——Sources of informa- 
tion. The applicant shall disclose sources of all informa- 
tion and data and shall identify all pre-application 
studies bearing on the site and other sources of informa- 
tion. [Order 113, § 463—42-120, filed 2/4/77.] 


WAC 463-42-130 Content Construction and 
study schedules. The applicant shall furnish a brief des- 
cription of all present or projected construction sched- 
ules and schedules for environmental studies which are 
necessary to complete the application. The studies de- 
scriptions should outline their scope and indicate pro- 
jected completion dates. [Order 113, § 463-—42-130, 
filed 2/4/77.] 


WAC 463-42-140 Content Potential for future 
activities at site. The applicant shall describe the poten- 
tial for any future additions, expansions, or further ac- 
tivities which might be undertaken by the applicant on 
or contiguous to the proposed site. [Order 113, § 463- 
42-140, filed 2/4/77.] 


WAC 463-42-150 Content. Analysis of alterna- 
tives. The applicant shall provide an analysis of alterna- 
tives for site, route, and other major elements of the 
proposal. [Order 113, § 463—42-150, filed 2/4/77.] 


WAC 463-42-160 Content———Safety standards 
compliance. The applicant shall identify all federal, 
state, and local health and safety standards which would 
normally be applicable to a project of this nature and 
shall describe methods of compliance therewith. [Order 
113, § 463—42-160, filed 2/4/77.] 


WAC 463-42-170 Content Description of appli- 
cant. The applicant shall provide an appropriate descrip- 
tion of the applicant's organization and affiliations for 
this proposal. [Order 113, § 463—42-170, filed 2/4/77.] 


WAC 463-42-180 Content Site description. The 
application shall contain a description of the proposed 
site indicating its location, prominent geographic fea- 
tures, typical geological and climatological characteris- 
tics, and other information necessary to provide a 
general understanding of all sites involved, including 
county or regional land use plans and zoning ordinances. 
[Order 113, § 463—42~—180, filed 2/4/77.] 


WAC 463-42-190 Content Legal descriptions 
and ownership interests. The application shall contain a 
legal description of the site to be certified and shall 
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identify all nonprivate ownership interests in such land. 
{Order 113, § 463-42-190, filed 2/4/77] 


WAC 463-422-200 Content Land use plans and 
zoning ordinances. As part of the application, the appli- 
cant shall furnish copies of adopted land use plans and 
zoning ordinances, including the latest land use regula- 
tion and a survey of present land uses within the follow- 
ing distances of the immediate site area: 

(1) In the case of thermal power plants, 25 miles 
radius; 

(2) In the case of petroleum refineries 10 miles radius; 

(3) In the case of petroleum or LNG storage areas or 
underground natural gas storage, 10 miles radius from 
center of storage area or well heads; 

(4) In the case of pipe lines and electrical transmis- 
sion routes, 1 mile either side of center line. [Order 113, 
§ 463-42-200, filed 2/4/77.] 


WAC 463-42-210 Content Construction on site. 
The applicant shall describe the characteristics of the 
construction to occur at the proposed site including the 
type, size, and cost of the facility; description of major 
components and such information as will acquaint the 
Council with the significant features of the proposed 
project. [Order 113, § 463—42-210, filed 2/4/77.] 


WAC 463-42-220 Content Contour maps. The 
applicant shall include contour maps showing the origi- 
nal topography and any changes likely to occur as a re- 
sult of energy facility construction and related activities. 
Contour maps showing proposed shoreline or channel 
changes shall also be furnished. [Order 113, § 463—42— 
220, filed 2/4/77.] 


WAC 463-42-230 Content Access. The appli- 
cant shall describe existing roads, railroads, and other 
transportation facilities and indicate what additional ac- 
cess, if any, will be needed during planned construction 
and operation. [Order 113, § 463-—42—230, filed 2/4/77.] 


WAC 463-42-240 Content Energy transmission 
systems. The applicant shall describe the routing, con- 
ceptual design, and construction schedule of all proposed 
associated facilities to be constructed. [Order 113, § 
463-42-240, filed 2/4/77.] 


WAC 463-42-250 Content Criteria, standards, 
and factors utilized to develop transmission route. The 
applicant shall indicate the federal, state, and industry 
criteria used in the energy transmission route selection 
and construction factors considered in developing the 
proposed design and shall indicate how such criteria are 
satisfied. [Order 113, § 463—42—250, filed 2/4/77.] 


WAC 463-42-260 Content Multipurpose use of 
transmission routes. The applicant shall indicate consid- 
eration of multipurpose utilization of rights of way and 
describe the measures to be employed to utilize, restore, 
or rehabilitate disturbed areas. [Order 113, § 463-42— 
260, filed 2/4/77.] 
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WAC 463-42-270 Content. Safety where public 
access allowed. The applicant shall describe the means 
proposed to insure safe utilization of those areas under 
applicant's control to which public access will be 
granted. [Order 113, § 463-42~270, filed 2/4/77.] 


WAC 463-42-280 Content Radiation levels. For 
facilities which propose to release any radioactive mate- 
rials, the applicant shall set forth information relating to 
radioactivity. Such information shall include background 
radiation levels of appropriate receptor media pertinent 
to the site. The applicant shall also describe the pro- 
posed radioactive waste treatment process, the anticipat- 
ed release of radionuclides, their expected distribution 
and retention in the environment, the pathways which 
may become sources of radiation exposure, and projected 
resulting radiation doses to human populations. Other 
sources of radiation which may be associated with the 
project shall be described in all applications. [Order 113, 
§ 463—42-280, filed 2/4/77.] -~ 


WAC 463-42-290 Content Protection from nat- 
ural hazards. The applicant shall describe the means 
employed for protection of the facility from earthquakes, 
flood, tsunami, storms, avalanche or landslides, and oth- 
er major natural disruptive occurrences. [Order 113, § 
463-—42-290, filed 2/4/77.] 


WAC 463-42-300 Content- Security concerns. 
The applicant shall describe the means employed for 
protection of the facility from sabotage, vandalism and 
other security threats. [Order 113, § 463-42-300, filed 
2/4/77.) 


WAC 463-42-310 Content Emergency plans. 
The applicant shall describe emergency plans to assure 
the. public safety and environmental protection on and 
off the site in the event of a natural disaster or other 
major incident and further, will identify the specific re- 
sponsibilities which will be assumed by the applicant. 
[Order 113, § 463—42-310, filed 2/4/77.] 


WAC 463-42-320 Content Earth removal. The 
applicant shall describe all procedures to be utilized to 
minimize erosion and other adverse consequences during 
the removal of vegetation, excavation of borrow pits, 
foundations and trenches, disposal of surplus materials, 
and construction of earth fills. The location of such ac- 
tivities shall be described and the quantities of material 
shall be indicated. [Order 113, § 463-42-320, filed 
2/4/77.) 


WAC 463-42-330 Content Surface-water run- 
off. The applicant shall describe how surface—water run- 
off and erosion are to be controlled during construction 
and operation to assure compliance with state water 
quality standards. [Order 113, § 463-42-330, filed 
2/4/77.] 


WAC 463-42-340 Content. Landscape restora- 
tion. The applicant shall describe the procedures to be 
utilized to restore or enhance the landscape disturbed 
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during construction (to include temporary roads). [Or- 
der 113, § 463-42-340, filed 2/4/77.] 


WAC 463-42-350 Content ‘Transportation im- 
pact. The applicant shall identify all permanent trans- 
portation facilities impacted by the construction and 
operation of the energy facilities, the nature of the im- 
pacts and the methods to mitigate impacts. Such impact 
identification, description and mitigation shall, at least, 
take into account: 

(1) Expected traffic volumes during construction, 
based on where the work force is expected to reside; 

(2) Access routes for moving heavy materials and 
equipment; 

(3) Expected traffic volumes during normal operation 
of the facility; 

(4) For transmission facilities, anticipated mainte- 
nance access; and 

(5) Consistency with local comprehensive transporta- 
tion plans. [Order 113, § 463—42—350, filed 2/4/77.] 


WAC 463-42-360 Content ‘Transportation fa- 
cility construction. The applicant shall indicate the ap- 
plicable standards to be utilized in improving existing 
transportation facilities and in constructing new perma- 
nent or temporary access facilities, and shall indicate the 
final disposition of new access facilities and identify who 
will maintain them. [Order 113, § 463-42-360, filed 
2/4/71] 


WAC 463-42-370 Content Transportation of 
fuels and waste products. Except where security restric- 
tions are imposed by the federal government, the appli- 
cant shall indicate the manner in which fuels and waste 
products are to be transported to and from the facility, 
including a designation of the specific routes to be uti- 
lized. [Order 113, § 463—42-370, filed 2/4/77.] 


WAC 463-42-380 Content: Environmental safe- 
guards Geologic and hydrologic survey. The appli- 
cant shall include the results of a comprehensive 
hydrologic and geologic survey showing conditions at the 
site, the nature of foundation materials, and potential 
seismic activities. [Order 113, § 463-42-380, filed 
2/4/71] 


WAC 463-42-390 Content Water source and 
usage. The applicant shall indicate the source and the 
amount of water required during construction ànd oper- 
ation of the plant and show that it is available for this 
use and describe all existing water rights, withdrawal 
authorizations or restrictions which relate to the pro- 
posed source. [Order 113, § 463—42—390, filed 2/4/77.] 


WAC 463-42-400 Content Water supply. The 
applicant shall describe the location and type of water 
intakes and their impact on ground and surface waters. 
[Order 113, § 463—42—400, filed 2/4/77.] 


WAC 463-42-410 Content Compatibility with 
water quality standards. The applicant shall demonstrate 
that facility construction and/or operational discharges 


ees | 


463-42-470 


will be compatible with and meet state water quality 
standards. [Order 113, § 463-42—410, filed 2/4/77.] 


WAC 463-42-420 Content——Spillage prevention 
and control. The applicant shall describe all spillage 
prevention and control measures to be employed regard- 
ing accidental and/or unauthorized discharges or emis- 
sions, relating such information to specific facilities, 
including but not limited to locations, amounts, storage 
duration, mode of handling, and transport. [Order 113, § 
463-42-420, filed 2/4/77.] 


WAC 463-42-430 Content———System of heat dis- 
sipation. The applicant shall describe both the proposed 
and alternative systems for heat dissipation from the 
proposed facilities. [Order 113, § 463—42-430, filed 
2/4/77.] 


WAC 463-42-440 Content Characteristics of 
aquatic discharge systems. Where discharges into water 
are involved, the applicant shall identify outfall configu- 
rations and show proposed locations. The applicant shall 
also describe fully the effluent distribution characteris- 
tics and the extent of dilution, showing plume charac- 
teristics under all discharge conditions. [Order 113, § 
463—42-440, filed 2/4/77.] 


WAC 463-42-450 Content. Hydrographic study 
of waters. The application shall set forth all background 
water quality data pertinent to the site, and hydro- 
graphic study data and analysis of the receiving waters 
within one-half mile of any proposed discharge location 
with regard to: bottom configuration; minimum, average 
and maximum water depths and velocities; water tem- 


‘perature and salinity profiles; and other relevant charac- 


teristics which could influence the impact of any wastes 
discharged thereto. [Order 113, § 463-42-450, filed 
2/4/71] 


WAC 463-42-460 Content Ground-water activ- 
ity. The applicant shall describe any changes in ground- 
water activity or quality which might result from project 
construction or operation. [Order 113, § 463—42--460, 
filed 2/4/77.] 


WAC 463-42-470 Content Wastewater treat- 
ment. The applicant shall describe each wastewater 
source associated with the facility and for each source, 
the applicability of all known, available, and reasonable 
methods of wastewater control and treatment. Where 
wastewater control involves collection and retention for 
recycling and/or resource recovery, the applicant shall 
show in detail the methods selected, including at least 
the following information: waste source(s), average and 
maximum daily amounts and composition of wastes, 
storage capacity and duration, and any bypass or over- 
flow facilities to the wastewater treatment system(s) or 
the receiving waters. Where wastewaters are discharged 
into receiving waters, the applicant shall provide a de- 
tailed description of the proposed treatment system(s), 
including appropriate flow diagrams and tables showing 
the sources of all tributary waste streams, their average 
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and maximum daily amounts and composition, individu- 
al treatment units and their design criteria, major piping 
(including all bypasses), and average and maximum dai- 
ly amounts and composition of effluent(s). [Order 113, § 
463-42-470, filed 2/4/77.] 


WAC 463-42-480 Content NPDES application. 
The applicant shall include a completed National Pollu- 
tant Discharge Elimination System application. [Order 
113, § 463-42-480, filed 2/4/77.] 


WAC 463-42-490 Content———Solid wastes dispos- 
al. The applicant shall describe the disposition of all sol- 
id or semisolid construction and operation wastes 
including spent fuel, ash, sludge, and bottoms, and show 
compliance with applicable state and local comprehen- 
sive solid waste disposal plans. [Order 113, § 463-42- 
490, filed 2/4/77.] 


WAC 463-42-500 Content Air pollution con- 
trol. The applicant shall identify all pertinent air pollu- 
tion control standards. The application shall contain 
adequate data showing air quality and meteorological 
conditions at the site. Meteorological data shall include, 
at least, adequate information about wind direction pat- 
terns, air stability, wind velocity patterns, precipitation, 
humidity, and temperature. The applicant shall describe 
the means to be utilized to assure compliance with air 
quality and emission standards. [Order 113, § 463-42- 
500, filed 2/4/77.] 


WAC 463-42-510 Content Air Pollution im- 
pact. The applicant shall describe the extent to which 
facility operations cause visible plumes, fogging, misting, 
icing, or impairment of visibility, and changes in ambi- 
ent levels caused by all emitted pollutants. [Order 113, § 
463-42-510, filed 2/4/77.] 


WAC 463-42-520 Content Emission control. 
The applicant shall demonstrate that the highest and 
best practicable treatment for control of emissions will 
be utilized in facility construction and operation. In the 
case of fossil fuel power plants and petroleum refineries, 
the applicant should deal with products containing sul- 
phur and particulates. In the case of a nuclear—fueled 
plant, the applicant should deal with optional plant de- 
signs as these may relate to gaseous emissions. [Order 
113, § 463-42-520, filed 2/4/77.] 


WAC 463-42-530 Content Dust control. The 
applicant shall describe for the area affected, all dust 
caused by construction or operation of the facility and 
shall describe how these are to be minimized or elimi- 
nated, [Order 113, § 463—42-530, filed 2/4/77.] 


WAC 463-42-540 Content Odor control. The 
applicant shall describe for the area affected, all odors 
caused by construction or operation of the facility and 
shall describe how these are to be minimized or elimi- 
nated. [Order 113, § 463—42-540, filed 2/4/77.] 


[Title 463 WAC—p 24] 


Title 463 WAC: Energy Facility Site Evaluation Council 


WAC 463-42-550 Content Inventory of poten- 
tially affected vegetation, animal life, and aquatic life de- 
scribed. The applicant shall describe all vegetation, 
animal life, and aquatic life which might reasonably be 
affected by construction and/or operation of the energy 
facility and any associated facilities. Any endangered 
species or noteworthy species or habitat shall receive 
special attention. Assessment of these factors shall in- 
clude density and distribution information. [Order 113, 
§ 463—42-550, filed 2/4/77.] 


WAC 463-42-560 Content Impact of construc- 
tion and operation on vegetation, animal life, and aquatic 
life. The applicant shall describe the projected effect of 
facility construction and/or operation upon vegetation, 
animal life, and aquatic life. [Order 113, § 463—42-560, 
filed 2/4/77.] 


WAC 463-42-570 Content Description of mea- 
sures taken to protect vegetation, animal life, and aquatic 
life. The application shall contain a full description of 
each measure to be taken by the applicant to protect 
vegetation, animal life, and aquatic life from the effects 
of facility operation and construction. Specifically, the 
application shall set forth insurance, bonding or other 
arrangements made in order to replace or compensate 
for damage or loss to vegetation, animal life, or aquatic 
life. [Order 113, § 463~42-570, filed 2/4/77.] 


WAC 463-42-580 Content Aesthetics. The ap- 
plicant shall describe the aesthetic impact of the pro- 
posed energy facility and associated facilities and any 
alteration of surrounding terrain. The presentation will 
show the location and design of the facilities relative to 
the physical features of the site in a way that will show 
how the installation will appear relative to its surround- 
ings. [Order 113, § 463—42-580, filed 2/4/77.] 


WAC 463-42-590 Content Noise and glare. The 
applicant shall describe the impact of lights, noise, and 
glare from construction and operation and shall describe 
the measures to be taken in order to eliminate or lessen 
this impact. [Order 113, § 463-42-590, filed 2/4/77.] 


WAC 463-42-600 Content: Energy consumption. 
The applicant shall generally describe the energy con- 
sumption during both construction and operation of the 
proposed facilities as to sources of supply, locations of 
use, types, amounts, and new delivery facilities. [Order 
113, § 463—42-600, filed 2/4/77.] 


WAC 463-42-610 Content. Historical, archae- 
ological, and recreational site preservation/creation. The 
applicant shall list all historical, archaeological, and rec- 
reational sites within the area affected by construction 
and operation of the facility and shall then describe how 


each will be impacted by construction and operation. 
[Order 113, § 463-42-610, filed 2/4/77.] 


WAC 463-42-620 Content———Socioceconomic im- 
pact. At least 90 days prior to the final contested hear- 
ing the applicant shall submit a detailed socioeconomic 
impact study which identifies primary and secondary 
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and positive as well as negative impacts on the socioeco- 
nomic environment with particular attention and analy- 
sis of impact on population, work forces, property values, 
housing, traffic, health and safety facilities and services, 
education facilities and services, and local economy. The 
applicant shall then describe the means utilized to mini- 
mize or mitigate possible adverse impacts. [Order 113, § 
463—42-620, filed 2/4/77.] 


Chapter 463-46 WAC 


GUIDELINES INTERPRETING AND 
IMPLEMENTING THE STATE ENVIRONMENTAL 


POLICY ACT 

WAC 

463—-46-010 Authority. 

463—46-020 Purpose. 

463-—46-025 Scope and coverage of this chapter. 

463-46-040 Definitions. 

463—46-050 Use of the environmental checklist form. 

463—46-055 Timing of the EIS process. 

463—46-060 Scope of a proposal and its impacts for the purposes 
of lead agency determination, threshold determina- 
tion, and EIS preparation. 

463—46-100 Summary of information which may be required of a 
private applicant. 

463—46-150 Exemptions exclusive DOE approval of changes 
in exemptions. 

463-46-160 No presumption of significance for nonexempt 
actions. 

463—46-170 Categorical exemptions. 

463-46-175 Exemptions and non—exemptions applicable to specif- 
ic state agencies. 

463—-46-177 Environmentally sensitive areas. 

463-46-180 Exemption for emergency actions. 

463-46-190 Use and effect of categorical exemptions. 

463—46-200 Lead agency—— Responsibilities. 

463—46-203 Determination of lead agency: Procedures. 

463—46-205 Lead agency designation Governmental proposals. 

463—46-210 Lead agency designation Proposals involving both 

; private and public construction activity. 

463—46-215 Lead agency designation: Private projects for 
which there is only one agency with jurisdiction. 

463—46-220 Lead agency designation Private projects requir- 
ing licenses from more than one agency, when one 
of the agencies is a county/city. 

463—46-225 Lead agency designation Private projects requir- 
ing licenses from more than one state agency. 

463—46-230 Lead agency designation Specific proposals. 

463—46-240 Agreements as to lead agency status. 

463—46-245 Agreements between agencies as to division of lead 
agency duties. 

463—46-—260 Dispute as to lead agency determination Resolu- 
tion by DOE. 

463—46-270 Assumption of lead agency status by another agency 
with jurisdiction. : 

463-46-300 Threshold determination requirement. 

463-46-305 Recommended timing for threshold determination. 

463—46-310 Threshold determination procedures Environ- 
mental checklist. 

463—46-320 Threshold determination procedures Initial review 
of environmental checklist. 

463—46-330 Threshold determination procedures Information 
in addition to checklist. 

463—46-340 Threshold determination procedures Negative 
declarations. 

463-46-345 Assumption of lead agency status by another agency 
with jurisdiction over a proposal. Pre-requisites, 
effect and form of notice. 

463—46-350 Affirmative threshold determination. 

463-46-355 Form of declaration of significance/non-significance. 

463—46-360 Threshold determination criteria. Application of 


environmental checklist. 
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463-46-365 Environmental checklist. 

463-46-370 Withdrawal of affirmative threshold determination. 

463-46-375 Withdrawal of negative threshold determination. 

463-46-390 Effect of threshold determination by lead agency. 

463-46-400 Duty to begin preparation of a draft EIS. 

463-46-405 Purpose and function of a draft EIS. 

463—46-410 Pre-draft consultation procedures. 

463--46—420 Preparation of EIS by persons outside the lead 
agency. 

463—46-425 Organization and style of a draft EIS. 

463—46-440 Contents of a draft EIS. 

463-46-442 Special considerations regarding contents of an EIS 
on a non-project action. 

463-46-444 List of elements of the environment. 

463—46-450 Public awareness of availability of draft EIS. 

463-46-455 Circulation of the draft EIS———Review period. 

463-46-460 Specific agencies to which draft EIS shall be sent. 

463-46-465 Agencies possessing environmental expertise. 

463-46-470 Cost to the public for reproduction of environmental 
documents. 

463-46-480 Public hearing on a proposal When required. 

463-46-485 Notice of public hearing on environmental impact of 
the proposal. 

463-46-490 Public hearing on the proposal Use of environ- 
mental documents. 

463-46-495 Preparation of amended or new draft EIS. 

463-46-500 Responsibilities of consulted agencies Local 
agencies, 

463—46-510 Responsibilities of consulted agencies State agen- 
cies with jurisdiction. 

463-46-520 Responsibilities of consulted agencies——State agen- 
cies with environmental expertise. 

463-46-530 Responsibilities of consulted agencies ‘When pre— 
draft consultation has occurred. 

463-46-535 Cost of performance of consulted agency 
responsibilities. 

463-46-540 Limitations on responses to consultation. 

463—46-545 Effect of no written comment. 

463-46-550 Preparation of the final EIS Time period allowed. 

463-46-570 Preparation of the final EIS Contents. ‘When 
no critical comments received on the draft EIS. 

463—46-580 Preparation of the final EIS Contents When 
critical comments received on the draft EIS. 

` 463—46—600 Circulation of the final EIS. 

463—46-650 Effect of an adequate final EIS prepared pursuant to 
NEPA. 

463-46-652 Supplementation by a lead agency of an inadequate 
final NEPA EIS. 

463-46-660 Use of previously prepared EIS for a different pro- 
posed action. 

463-46-690 Use of lead agency's EIS by other acting agencies for 
the same proposal. 

463-46-695 Draft and final supplements to a revised EIS. 

463—46-700 No action for seven days after publication of the final 
EIS. 

463-46-830 Responsibility of agencies. SEPA public informa- 
tion center. 

463-46-840 Application of agency guidelines to ongoing actions. 

463-46-910 Severability. 


WAC 463-46-010 Authority. This chapter is pro- 
mulgated pursuant to the authority granted in RCW 
43.21C.120. [Order 112, § 463-46-010, filed 
12/15/76.] 


WAC 463-46-020 Purpose. (1) The purpose of this 
chapter is to establish statewide guidelines interpreting 
and implementing the state environmental policy act of 
1971 (SEPA). 

(2) These guidelines were developed to establish 
methods and means of implementing SEPA "in a man- 
ner which reduces duplicative and wasteful practices, es- 
tablishes effective and uniform procedures, encourages 
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public involvement, and promotes certainty with respect 
to the requirements of the act”. 

(3) These guidelines are not intended to govern com- 
pliance by state or local agencies with respect to the na- 
tional environmental policy act of 1969 (NEPA). In 
those situations where state or local agencies are re- 
quired by federal law or regulations to perform some el- 
ement of compliance with NEPA, such agency 
compliance will be governed by the applicable federal 
statute and regulations and not by these guidelines. [Or- 
der 112, § 463-46-020, filed 12/15/76.] 


WAC 463-46-025 Scope and coverage of this chap- 
ter. (1) It is the intent of the council that compliance 
with the guidelines of this chapter shall constitute com- 
plete procedural compliance with SEPA for any "action" 
as defined in WAC 463-46-040(2). 

(2) The guidelines of this chapter do not address the 
issue of the substantive effect that the enactment of 
SEPA has upon agency decision-making. 

(3) The guidelines of this chapter contain no sections 
relating to the notice/statute of limitations provisions of 
RCW 43.21C.080, 43.21C.085 and 43.21C.087. Persons 
and agencies wishing to utilize these provisions shall fol- 
low the statutory language and any applicable regula- 
tions of the department of ecology. [Order 112, § 463- 
46-025, filed 12/15/76.] 


WAC 463-46-040 Definitions. The following words 
and terms have the following meanings for the purposes 
of this chapter, unless the context indicates otherwise: 

(1) Acting Agency. Acting agency means an agency 
with jurisdiction which has received an application for a 
license, or which is the initiator of a proposed action. 

(2) Action. Action means an activity potentially sub- 
ject to the environmental impact statement requirements 
of RCW 43.21C.030(2)(c) and (2)(d). [See the provi- 
sions of WAC 463-46-170, 463—46-175 and 463-46— 
180 for activities that are exempted from the threshold 
determination and environmental impact statement re- 
quirements of SEPA and these guidelines, due to the 
determination that such activities are minor, not "ma- 
jor", actions, even though such activities are within one 
of the subcategories below.] All actions fall within one 
of the following subcategories: 

(a) Governmental licensing. 

(b) Governmental action of a project nature. This in- 
cludes and is limited to: 

(i) the decision by an agency to undertake any activity 
which will directly modify the physical environment, 
whether such activity will be undertaken directly by the 
agency or through contract with another, and 

(ii) the decision to purchase, sell, lease, transfer or 
exchange natural resources, including publicly owned 
land, whether or not it directly modifies the 
environment. 

(c) Governmental action of a non—project nature. This 
includes and is limited to: 

(i) the adoption or amendment of legislation, ordi- 
nances, rules or regulations which contain standards 
controlling use or modification of the physical 
environment; 
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(ii) the adoption or amendment of comprehensive land 
use plans or zoning ordinances; 

(iii) the adoption of any policy, plan or program 
which will govern the development of a series of func- 
tionally related major actions, but not including any 
policy, plan or program for which approval must be ob- 
tained from any federal agency prior to implementation; 

(iv) creation of, or annexations to, any city, town or 
district; 

(v) adoptions or approvals of utility, transportation 
and solid waste disposal rates; 

(vi) capital budgets; and 

(vii) road, street and highway plans. 

(3) Agencies with Expertise. Agencies with expertise 
means those agencies to which a draft environmental 
impact statement shall be sent pursuant to WAC 463- 
46-465, unless they are also agencies with jurisdiction. 

(4) Agencies with Jurisdiction. Agencies with juris- 
diction means those agencies from which a non-exempt 
license is required for a proposal or any part thereof, or 
which will act-upon an application for a grant or loan 
for a proposal, or agencies which are proposing or initi- 
ating any governmental action of a project or non— 
project nature. The term does not include those agencies 
authorized to adopt rules or standards of general applic- 
ability which govern the proposal in question, when no 
license or approval is required for specific proposals; nor 
does the term include agencies, involved in approving 
grants or loans, which serve only as conduits between the 


primary administering agency and the recipient of the 


grant or loan. Federal agencies with jurisdiction are in- 
strumentalities of the federal government from which a 
license is required, or which will receive an application 
for a grant or loan for a proposal. 

(5) Agency or Agencies. Agency or agencies mean all 
state agencies and local agencies as defined in this sec- 
tion. The term does not include any agency or division of 
the federal government. Whenever a specific agency has 
been named in these guidelines and the functions of that 
agency have been transferred to another agency, then 
the term shall mean such successor agency. 

(6) Council. Council means the energy facility site 
evaluation council. 

(7) Consulted Agency. Consulted agency means any 
agency with jurisdiction or with expertise which is con- 
sulted, or from which information is requested by a lead 
agency during the threshold determination, pre—draft 
consultation, or consultation on a draft environmental 
impact statement. 

(8) County/City. County/city means a county, city or 
town. For the purposes of this chapter, duties and pow- 
ers are assigned to a county, city or town as a unit, with 
the delegation of responsibilities among the various de- 
partments of a county, city or town being left to the leg- 
islative or charter authority of the individual counties, 
cities or towns. 

(9) Declaration of Non—Significance. Declaration of 
non-significance means the written decision by the re- 
sponsible official of the lead agency that a proposal will 
not have a significant adverse environmental impact and 
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that therefore no environmental impact statement is re- 
quired. A form substantially consistent with that in 
WAC 463-46-355 shall be used for this declaration. 

(10) Declaration of Significance. Declaration of sig- 
nificance means the written decision by the responsible 
official of the lead agency that a proposal will or could 
have a significant adverse environmental impact and 
that therefore an environmental impact statement is re- 
quired. A form substantially consistent with that in 
WAC 463-46-355 shall be used for this declaration. 

(11) DOE. DOE means the department of ecology. 

(12) Draft EIS. Draft EIS means an environmental 
impact statement prepared prior to the final detailed 
statement. 

(13) EIS. EIS means the detailed statement required 
by RCW 43.21C.030(2)(c). It may refer to either a 
draft or final environmental impact statement, or both, 
depending upon context. 

(14) Environment. Environment means, and is limited 
to, those areas listed in WAC 463—46-444. 

(15) Environmental Checklist. Environmental check- 
list means the form contained in WAC 463—46-365. 

(16) Environmental Document. Environmental docu- 
ment means every written public document prepared or 
utilized as a result of the requirements of this chapter. 

(17) Environmentally Sensitive Area. Environmentally 
sensitive area means an area designated and mapped by 
a county/city pursuant to WAC 463-46-177, and within 
which certain categorical exemptions do not apply. 

(18) Final EIS. Final EIS means an environmental 
impact statement prepared to reflect comments to the 
draft EIS. It may consist of a new document, or of the 
draft EIS together with supplementary material pre- 


pared pursuant to WAC 463-46-570, 463-46-580 or _ 


463--46-695., 

(19) Lands Covered by Water. Lands covered by wa- 
ter means lands underlying the water areas of the state, 
including salt waters, tidal waters, estuarine waters, nat- 
ural water courses, lakes, ponds, artificially impounded 
waters, marshes and swamps. Certain categorical ex- 
emptions do not apply to lands covered by water. 

(20) Lead Agency. Lead agency means the agency 
designated by the provisions of WAC 463-—-46-200 
through 463-46-270 or 463—46-345, which is responsi- 
ble for making the threshold determination and prepar- 
ing or supervising preparation of the draft and final 
environmental impact statements. 

(21) License. License means any form of written per- 
mission given to any person, organization or agency to 
engage in any activity, as required by law or agency 
rule. A license thus includes the whole or part of any 
agency permit, certificate, approval, registration, char- 
ter, or plat approvals or rezones to facilitate a particular 
project; a license required solely for revenue purposes is 
not included. 

(22) Licensing. Licensing means the agency process in 
granting, renewing or modifying a license. 

(23) List of Elements of the Environment. List of ele- 
ments of the environment means the list contained in 
WAC 463-46-444 which must be attached to every en- 
vironmental impact statement. 
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(24) Local Agency. Local agency means any political 
subdivision, regional governmental unit, district, munici- 
pal or public corporation including cities, towns and 
counties. The term does not include the departments of a 
city or county. 

(25) Major Action. Major action means any "action" 
as defined in this section which is not exempted by 
WAC 463—46-170, 463-46-175 and 463-—46-180. 

(26) Non-Project EIS. Non—project EIS means an 
environmental impact statement prepared for a proposal 
for any governmental action of a non—project nature as 
defined under "action" in this section. 

(27) Physical Environment. Physical environment 
means and is limited to those elements of the environ- 
ment listed under "physical environment" in WAC 463- 
46-444(2). 

(28) Private Applicant. Private applicant means any 
person or entity, other than an agency as defined in this 
section, applying for a license from an agency. 

(29) Private Project. Private project means any pro- 
posal for which the primary initiator or sponsor is an in- 
dividual or entity other than an "agency" as defined in 
this section. 

(30) Proposal. Proposal means a specific request to 
undertake any activity submitted to, and which is seri- 
ously considered by, the council or a decision-maker 
within an agency, as well as any action or activity which 
may result from approval of any such request. Further 
definition of the scope of a proposal for the purposes of 
lead agency determination, the threshold determination, 
and impact statement preparation is contained in WAC 
463—46-060. 

(31) Responsible Official. Responsible official means 
the executive secretary of the energy facility site evalua- 
tion council. 

(32) SEPA. SEPA means the state environmental 
policy act of 1971, chapter 43.21C RCW, as amended. 

(33) State Agency. State Agency means any state 
board, commission or department except those in the 
legislative or judicial branches. The term includes the 
office of the governor and the various divisions thereof, 
state universities, colleges and community colleges. 

(34) Threshold Determination. Threshold determina- 
tion means the decision by a lead agency whether or not 
an environmental impact statement is required for a 
proposal. [Order 112, § 463—46—040, filed 12/15/76.] 


WAC 463-46-050 Use of the environmental check- 
list form. A form is provided in WAC 463-46-365 for 
an environmental checklist to be initially completed by 
an action proponent, whether public or private, either 
alone or together with the lead agency, usually in con- 
junction with a license application. This form must be 
used in the threshold determination; it will also be help- 
ful in making the lead agency designation and in pre- 
draft consultation. However, where there is an 
agreement between the proponent of a non-exempt ac- 
tion (whether a private applicant or an agency which is 
not the lead agency) and the lead agency that an EIS is 
required, the completion of the environmental checklist 
is unnecessary. Where the action proponent and the lead 
agency are the same entity, and a decision to prepare an 
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EIS has been made, then no checklist is required. [Order 
112, § 463-46-050, filed 12/15/76.] 


WAC 463-46-055 Timing of the EIS process. (1) 
The primary purpose of the EIS process is to provide 
environmental information to governmental decision— 
makers to be considered prior to making their decision. 
The process should thus be completed before the deci- 
sions of the council commit it to a particular course of 
action. The actual decision to proceed with many actions 
may involve a series of individual approvals or decisions. 
The threshold determination and the EIS, if required, 
should ideally be completed at the beginning of this pro- 
cess. In many cases, however, preliminary decisions must 
be made upon a proposal before the proposal is suffi- 
ciently definite to permit meaningful environmental 
analysis. The council shall identify the times at which 
the EIS process must be completed. The lead agency 
should require completion of the threshold determination 
and EIS, if required, at the earliest point in the planning 
and decision-making process when the principal features 
of a proposal and its impacts upon the environment can 
be reliably identified. 

(2) At a minimum, the threshold determination and 
any required EIS shall be completed prior to undertak- 
ing any proposed major action. 

(3) When a proposed major action is a proposal for 
either a governmental action of a project nature or a 
governmental action of a non—project nature, and the 
proponent of the major action is also the lead agency, 
then the maximum time limits contained in these guide- 
lines for the threshold determination and EIS process 
need not apply to the proposal. [Order 112, § 463-46- 
055, filed 12/15/76.] 


WAC 463-46-060 Scope of a proposal and its im- 
pacts for the purposes of lead agency determination, 
threshold determination, and EIS preparation. (1) The 
proposal considered by the council during the lead agen- 
cy determination procedure, and by the lead agency 
during the threshold determination and EIS preparation, 
shall be the total proposal including its direct and indi- 
rect impacts. Whenever the word "proposal" or the term 
"proposed action" is used in this chapter, the discussion 
in subsection (2) hereof is applicable. In considering the 
environmental impacts of a proposal during the thresh- 
old determination and EIS preparation, the discussion in 
subsection (3) hereof is applicable. 

(2) The total proposal is the proposed action, together 
with all proposed activity which is functionally related to 
it. Future activities are functionally related to the 
present proposal if: 

(a) The future activity is an expansion of the present 
proposal, facilitates operation of the present proposal or 
is necessary thereto; or 

(b) The present proposal facilitates or is a necessary 
prerequisite to future activities. 

The scope of the proposal is not limited by the juris- 
diction of the lead agency. The fact that future impacts 
of a proposal will require future governmental approvals 
shall not be a bar to their present consideration, so long 
as the plans for those future elements are sufficiently 
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specific to allow some evaluation of their potential envi- 
ronmental impacts. The council and lead agencies should 
be alert to the possibility that a proposal may involve 
other agencies with jurisdiction which may not be taking 
any action until sometime in the future. (For example, in 
a proposal for a plat approval, another agency with ju- 
risdiction may be the appropriate sewer district, even 
though installation of sewers may not occur until several 
years later.) 

(3) The impacts of a proposal include its direct im- 
pacts as well as its reasonably anticipated indirect im- 
pacts. Indirect impacts are those which result from any 
activity which is induced by a proposal. These include, 
but are not limited to, consideration of impacts resulting 
from growth induced by the proposal, or the likelihood 
that the present action will serve as a precedent for fu- 
ture actions. (For example, adoption of a zoning ordi- 
nance will encourage or tend to cause particular types of 
projects.) Contemporaneous or subsequent development 
of a similar nature, however, need not be considered in 
the threshold determination unless there will be some 
causal connection between such development and one or 
more of the governmental decisions necessary for the 
proposal in question. 

(4) Proposals involving extensive future actions may 
be divided, at the option of the lead agency, into seg- 
ments with an EIS prepared for each segment. In such 
event, the earlier EIS shall describe the later segments 
of the proposal and note that future environmental 
analysis will be required for these future segments. The 
segmentation allowed by this subsection shall not be ap- 
plied at the threshold determination to determine that 
any segment of a more extensive significant proposal is 
insignificant; nor shall segmentation be applied so as to 
require significant duplication of analysis contained in 
an earlier EIS. 

(5) For proposed projects, such as highways, streets, 
pipelines or utility lines or systems where the proposed 
action is related to a large existing or planned network, 
the lead agency may at its option treat the present pro- 
posal as the total proposal, or select only some of the 
future elements for present consideration in the thresh- 
old determination and EIS. These categorizations shall 
be logical with relation to the design of the total system 
or network itself, and shall not be made merely to divide 
a larger system into exempted fragments. [Order 112, § 
463—46-060, filed 12/15/76.] 


WAC 463-46-100 Summary of information which 
may be required of a private applicamt. (1) There are 
three areas of these guidelines where an agency is al- 
lowed to require information from a private applicant. 
These are: 

(a) Environmental checklist; 

(b) Threshold determination; and, 

(c) Draft and final EIS. 

The responsible official may determine that any in- 
formation supplied by a private applicant is insufficient 
and require further information, if in the judgment of 
the responsible official the information initially supplied 
was not reasonably adequate to fulfill the purpose for 
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which it was required. An applicant may choose to vol- 
untarily submit, at any time, information beyond that 
which may be required under these guidelines. 

(2) Environmental Checklist. A private applicant is 
required to complete an environmental checklist as set 
forth in WAC 463-46-365 either concurrently with or 
after filing the application. Explanations for each "yes" 
and "maybe" answer indicated thereon are required. 
Agencies may not require a complete assessment or 
"mini-EIS" at this stage. [See WAC 463—46-310]. 

(3) Threshold Determination. The lead agency shall 
make an initial review of a completed checklist without 
requiring more information from a private applicant. If, 
and only if, the lead agency determines as a result of its 
initial review that the information available to it is not 
reasonably sufficient to determine the environmental 
impacts of the proposal, the lead agency may require 
further information from the applicant, including expla- 
nation of "no" answers on the checklist. This informa- 
tion shall be limited to those elements on the 
environmental checklist for which, as determined by the 
lead agency, information accessible to the lead agency is 
not reasonably sufficient to evaluate the environmental 
impacts of the proposal. Field investigations or research 
by the applicant reasonably related to determining the 
environmental impacts of the proposal may be required. 
[See WAC 463-46-330.] 

(4) Draft and Final EIS Preparation. An EIS may be 
prepared by the applicant under the direction of the re- 
sponsible official. [See WAC 463—46-420.] Alternative- 
ly, the responsible official may require a private 
applicant to provide data and information which is not 
in the possession of the lead agency relevant to any or all 
areas to be covered by an EIS. A private applicant shall 
not be required to provide information which is the sub- 
ject of a pre-draft consultation request until the con- 
sulted agency has responded, or the forty-five days 
allowed for response by the consulted agency has ex- 
pired, whichever is earlier. [Order 112, § 463—46-100, 
filed 12/15/76.] 


WAC 463-46-150 Exemptions exclusive DOE 
approval of changes in exemptions. (1) The only actions 
exempt from the threshold determination requirements 
of this chapter are those which are categorically ex- 
empted in WAC 463-46-170, 463—46-175 and 463—46— 
180. Except to specify emergencies as allowed in WAC 
463—46-180, the council shall add additional exemptions 
in their guidelines only after obtaining approval of DOE 
in accordance with either subsection (2) or (3) of this 
section. 

(2) An agency may petition DOE, pursuant to RCW 
34.04.060, for adoption of additional exemptions or for 
deletion of existing exemptions through amendments to 
these guidelines. Such petition shall set forth the lan- 
guage of the amendment requested, the reasons for the 
requested amendment, the council's views on the impacts 
to the environment resulting from the activities covered 
by the proposed amendment, and the approximate num- 
ber of actions within any stated time period of the class 
proposed for exemption or deletion which come before 
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the agency. DOE shall consider and make a determina- 
tion upon any such petition within thirty days of receipt, 
and if the determination is favorable, shall initiate the 
rule-making procedures of chapter 34.04 RCW, to 
amend these guidelines. Amendments to these guidelines 
will apply either generally or to specified classes of 
agencies. Affected agencies shall amend their guidelines 
accordingly after the amendments to the DOE guidelines 
become effective. 

(3) An agency may also petition DOE for an immedi- 
ate ruling upon any request to add or delete an exemp- 
tion. If such a petition is granted, DOE will so notify the 
council, which may immediately thereafter include the 
modification approved by DOE in its own guidelines. 
DOE may thereafter initiate procedures to amend their 
guidelines to incorporate the approved modification. Un- 
til the DOE guidelines are amended, any modification 
granted under this subsection shall apply only to the pe- 
titioning agency or agencies. 

(4) DOE will provide public notice of all proposed 
amendments to these guidelines in the manner required 
by the Washington Administrative Procedures Act 
(chapter 34.04. RCW). A copy of all DOE approvals 
under subsection (3) of this section will be given to all 
persons who have made request to DOE for advance no- 
tice of its rule-making proceedings. 

(5) This section shall not be construed to limit the 
right of any interested person to petition DOE for the 
promulgation, amendment or repeal of any rule, includ- 
ing rules establishing categorical exemptions, in accord- 
ance with RCW 34.04.060. [Order 112, § 463-46-150, 
filed 12/15/76.] 


WAC 463--46-160 No presumption of significance 
for nonexempt actions. No presumption as to the signifi- 
cance of the impacts upon the environment shall be giv- 
en to any proposed action merely because it was not 
exempted. [Order 112, § 463-46-160, filed 12/15/76.] 


WAC 463-46-170 Categorical exemptions. Govern- 
mental activities or approvals of activities of the types 
listed herein are not major actions, and proposals for 
such activities are exempted from the threshold determi- 
nation and EIS requirements of SEPA and these 
guidelines: 

(1) Minor new construction. The following types of 
construction shall be exempt except when undertaken 
wholly or in part on lands covered by water; the exemp- 
tions provided by this subsection apply to all govern- 
mental licenses required to undertake the construction in 
question, except rezones or any license governing emis- 
sions to the air or water: 

(a) The construction of any residential structure of 
four dwelling units or less. 

(b) The construction of a barn, loafing shed, farm 
equipment storage building, produce storage or packing 
structure, or similar agricultural structure, covering less 
than 10,000 square feet and to be used only by the 
property owner or his or her agent in the conduct of 
farming the property. This exemption shall not apply to 
feedlots. 
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(c) The construction of an office, school, commercial, 
recreational, service or storage building with less than 
4,000 square feet of floor area, and with associated 
parking facilities designed for twenty automobiles or 
less. 

(d) The construction or designation of bus stops, 
loading zones, shelters, access facilities and pull-out 
lanes for taxicabs, transit and school vehicles. 

(e) The construction and/or installation of commer- 
cial on-premise signs, and public signs and signals. 

(f) The construction or installation of minor road and 
street improvements such as pavement marking, freeway 
surveillance and control systems, railroad protective de- 
vices (not including grade separated crossings), grooving, 
glare screen, safety barriers, energy attenuators, high- 
way landscaping (including the application of 
Washington state department of agriculture approved 
herbicides by licensed personnel for right-of-way weed 
control), temporary traffic controls and detours, correc- 
tion of substandard curves and intersections within ex- 
isting rights-of-way, channelization and elimination of 
sight restrictions at intersections, street lighting, guard- 
rail and barricade installation, installation of catch ba- 
sins and culverts, and reconstruction of existing road bed 
(existing curb to curb in urban locations), including mi- 
nor widening of shoulders, addition of bicycle lanes, 
paths and facilities, and pedestrian walks and paths, but 
not including additional automobile lanes. 

(g) The installation of hydrological measuring devices, 
regardless of whether or not on lands covered by water. 

(h) The installation of any property, boundary or sur- 
vey marker, other than fences, regardless of whether or 
not on lands covered by water. 

(i) The construction of a parking lot designed for 
twenty automobiles or less. 

(j) Any landfill or excavation of 500 cubic yards or 
less throughout the total lifetime of the fill or excava- 
tion; and any fill or excavation classified as a Class I, II, 
III and IV forest practice under chapter 200, Laws of 
1975 ex. sess., or regulations promulgated thereunder, 
except those forest practices designated by the forest 
practices board as being subject to SEPA evaluation. 

(k) The repair, maintenance or minor alteration of 
existing private or public structures, facilities or equip- 
ment, including utilities, involving no material expan- 
sions or changes in use beyond that previously existing. 

(1) Grading, excavating, filling, septic tank installa- 
tion, and landscaping necessary for any building or fa- 
cility exempted by this subsection, as well as fencing and 
the construction of small structures and minor facilities 
accessory thereto. 

(m) Additions or modifications to or replacement of 
any building or facility exempted by this subsection 
when such addition, modification or replacement will not 
change the character of the building or facility in a way 
which would remove it from an exempt class. 

(n) The demolition of any structure or facility, the 
construction of which would be exempted by this sub- 
section, except for structures or facilities with recognized 
historical significance. 

(2) Water rights. The following appropriations of wa- 
ter shall be exempt, the exemption covering not only the 
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permit to appropriate water, but also any hydraulics 
permit, shoreline permit or building permit required for 
a normal diversion or intake structure, well and pump- 
house reasonably necessary to accomplish the exempted 
appropriation, and including any activities relating to 
construction of a distribution system solely for any ex- 
empted appropriation: 

(a) Appropriations of fifty cubic feet per second or 
less of surface water. for irrigation purposes, when done 
without a government subsidy. 

(b) Appropriations of one cubic foot per second or less 
of surface water, or of ten cubic feet per second or less 
of ground water, for any purpose. 

(3) Judicial activity. The following shall be exempt: 

(a) All adjudicatory actions of the judicial branch. 

(b) Any quasi-judicial action of any agency if such 
action consists of the review of a prior administrative or 
legislative decision. Decisions resulting from contested 
cases or other hearing processes conducted prior to the 
first decision on a proposal, or upon any application for 
a rezone, conditional use permit or other similar permit 
not otherwise exempted by this chapter, are not exempt- 
ed by this subsection. 

(4) Enforcement and inspections. The following en- 
forcement and inspection activities shall be exempt: 

(a) All actions, including administrative orders and 
penalties, undertaken to enforce a statute, regulation, 
ordinance, resolution or prior decision. No license shall 
be considered exempt by virtue of this subsection; nor 
shall the adoption of any ordinance, regulation or reso- 
lution be considered exempt by virtue of this subsection. 

(b) All inspections conducted by an agency of either 
private or public property for any purpose. 

(c) Fire department, police patrol and traffic law en- 
forcement except where such involves any physical con- 
struction activity. 

(d) Any action undertaken by an agency to abate a 
nuisance or to abate, remove or otherwise cure any haz- 
ard to public health or safety: Provided, That no open 
burning shall be exempted under this subsection, nor 
shall the application of any pesticide or chemical. No li- 
cense shall be considered exempt by virtue of this sub- 
section; nor shall the adoption of any ordinance, 
regulation or resolution be considered exempt by virtue 
of this subsection. 

(e) Any suspension or revocation of a license for any 
purpose. 

(5) Business and other regulatory licenses. The follow- 
ing business and other regulatory licenses are exempt: 

(a) All licenses to undertake an occupation, trade or 
profession. 

(b) All licenses required under electrical, fire, plumb- 
ing, heating and safety codes, but not including building 
permits. 

(c) Licenses to operate amusement devices and enter- 
tainment carnivals, circuses and other traveling shows, 
dances, music machines and theaters, including approval 
of use of public facilities for temporary civic celebra- 
tions, but not including licenses required for permanent 
construction of any of the above. 

(d) Licenses for solicitation or door to door sales, pri- 
vate security and detective services, and taxicabs and 
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other vehicles for hire: Provided, That regulation of 
common carriers by the utilities and transportation 
commission shall not be considered exempt under this 
subsection. 

(e) Licenses for close-out sales. 

(f) Licenses for food or drink services, sales and 
distribution. 

(g) Licenses for the sale or display of fireworks. 

(h) Animal control licenses. 

(i) The renewal or reissuance of a license regulating 
any present activity or structure that was either exempt- 
ed under this chapter, or the subject of a declaration of 
non-significance or an EIS, so long as no material 
changes have occurred since the determination of ex- 
emption, or completion of the prior declaration or EIS. 

(6) Activities of the legislature. All actions of the state 
legislature are hereby exempted: Provided, That this 
subsection shall not be construed to exempt the propos- 
ing of legislation by any agency. 

(7) Activities of agencies. The following administra- 
tive, fiscal and personnel activities of agencies shall be 
exempt: 

(a) The procurement and distribution of general sup- 
plies, equipment and services previously authorized, or 
necessitated by previously approved functions or 
programs. 

(b) The assessment and collection of taxes. 

(c) The adoption of all budgets and agency requests 
for appropriation: Provided, That if such adoption in- 
cludes a final agency decision to undertake a major ac- 
tion, that portion of the budget is not exempted by this 
subsection. 

(d) The borrowing of funds, issuance of bonds, or ap- 
plying for a grant and related financing agreements and 
approvals. 

(e) The review and payment of vouchers and claims. 

(f) The establishment and collection of liens and serv- 
ice billings. 

(g) All personnel actions, including hiring, termina- 
tions, appointments, promotions, allocations of positions, 
and expansions or reductions in force. 

(h) All agency organization, reorganization, internal 
operational planning or coordination of plans or 
functions. 

(i) Adoptions or approvals of utility, transportation 
and solid waste disposal rates. 

(8) Review and comment actions. Any activity where 
one agency reviews or comments upon the actions of an- 
other agency or another department within an agency 
shall be exempt. 

(9) Purchase or sale of real property. The following 
real property transactions by an agency shall be exempt: 

(a) The purchase or acquisition of any right to real 
property by an agency. 

(b) The sale, transfer or exchange of any publicly 
owned real property by an agency to or with a private 
individual or governmental entity, but only if the prop- 
erty is not subject to an authorized public use. 

(c) The lease of real property by an agency to a pri- 
vate individual or entity, or to an agency or federal 
agency, only when the use of the property for the term 
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of the lease will remain essentially the same as the ex- 
isting use, or when the use under the lease is otherwise 
exempted by this chapter. 

(10) Minor land use decisions. The following land use 
decisions shall be exempt: 

(a) Except upon lands covered by water, the approval 
of short plats or short subdivisions pursuant to the pro- 
cedures required by RCW 58.17.060, but not including 
further short subdivision or short platting within a plat 
or subdivision previously exempted under this subsection. 

(b) Granting of variances based on special circum- 
stances, not including economic hardship, applicable to 
the subject property, such as size, slope, topography, lo- 
cation or surroundings and not resulting in any change 
in land use or density. 

(c) Classification of land for current use taxation 
pursuant to chapter 84.34 RCW, and classification and 
grading of forest land under chapter 84.33 RCW. 

(11) Procedural actions. The proposal or adoption of 
legislation, rules, regulations, resolutions or ordinances, 
or of any plan or program relating solely to governmen- 
tal procedures, and containing no substantive standards 
respecting use or modification of the environment shall 
be exempt. 

(12) Acceptance of filings. The acceptance by an 
agency of any document or thing required or authorized 
by law to be filed with the agency and for which the 
agency has no discretionary power to refuse acceptance 
shall be exempt. No license shall be considered exempt 
by virtue of this subsection. 

(13) Variances under Clean Air Act. The granting of 
variances pursuant to RCW 70.94.181 extending appli- 
cable air pollution control requirements for one year or 
less shall be exempt. 

(14) Burning permits. The issuance, revocation or sus- 
pension of permits for open burning shall be exempt. 
The adoption of plans, programs, objectives or regula- 
tions by any agency incorporating general standards re- 
specting the issuance of burning permits shall not be 
exempt. 

(15) Water quality certifications. The granting or de- 
nial of water quality certifications pursuant to the Fed- 
eral Water Pollution Control Act Amendments of 1972 
(33 USC § 1341) shall be exempt. 

(16) Financial assistance grants. The approval of 
grants or loans by one agency to another shall be ex- 
empt, although an agency may at its option require 
compliance with SEPA prior to making a grant or loan 
for design or construction of a project. 

(17) Information collection and research. A for 
basic data collection, research, resource evaluation and 
the conceptual planning of proposed actions shall be ex- 
empt. These may be for strictly information—gathering 
purposes, or as part of a study leading to a proposal 
which has not yet been approved, adopted or funded. 
This exemption does not include any agency action 
which commits the agency to proceed with the proposal. 

(18) Utilities. The utility-related actions listed below 
shall be exempt: Provided, That installation, construc- 
tion or alteration on lands covered by water shall not be 
exempt for actions listed below. The exemption includes 
installation and construction, relocation when required 
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by other governmental bodies, together with repair, re- 
placement, maintenance, operation or alteration by an 
agency or private entity which does not change the ac- 
tion from an exempt class. 

(a) All communications lines, including cable TV, but 
not including microwave towers or relay stations. 

(b) All storm water, water and sewer facilities, lines, 
equipment, hookups or appurtenances including, utiliz- 
ing or related to lines eight inches or less in diameter. 

(c) All electric facilities, lines, equipment or appurte- 
nances, not including substations, with an associated 
voltage of 55,000 volts or less; and the overbuilding of 
existing distribution lines (55,000 volts or less) with 
transmission lines (more than 55,000 volts); and the un- 
dergrounding of all electric facilities, lines, equipment or 
appurtenances. 

(d) All natural gas distribution (as opposed to trans- 
mission) lines and necessary appurtenant facilities and 
hookups. 

(e) All developments within the confines of any exist- 
ing electric substation, reservoir, pump station or well: 
Provided, That additional appropriations of water are 
not exempted by this subsection. 

(f) Periodic use of chemical or mechanical means to 
maintain a utility or highway right-of-way in its design 
condition: Provided, That chemicals used are approved 
by the Washington state department of agriculture and 
applied by licensed personnel. 

(g) All grants of franchises by agencies to utilities. 

(h) All disposals of rights—of—way by utilities. 

(i) All grants of rights-of-way by agencies to utilities 
for use for distribution (as opposed to transmission) 
purposes. 

(19) Natural resources management. In addition to the 
other exemptions contained in this section, the following 
natural resources management activities shall be exempt: 

(a) All class I, II, HI and IV forest practices as de- 
fined by chapter 200, Laws of 1975 ex. sess., or regula- 
tions promulgated thereunder, except those forest 
practices designated by the forest practices board as be- 
ing subject to SEPA evaluation. 

(b) Issuance of new grazing leases covering a section 
of land or less; and issuance of all grazing leases for land 
which had been subject to a grazing lease within the 
previous ten years. 

(c) Licenses or approvals to remove firewood. 

(d) Issuance of agricultural leases covering one hun- 
dred sixty contiguous acres or less. 

(e) Issuance of leases for Christmas tree harvesting or 
brush picking. 

(f) Issuance of leases for school sites. 

(g) Issuance of leases for, and placement of, mooring 
buoys designed to serve pleasure craft. 

(h) Development of recreational sites not specifically 
designed for all-terrain vehicles and not including more 
than twelve campsites. 

(i) Periodic use of chemical or mechanical means to 
maintain public park and recreational land: Provided, 
That chemicals used are approved by the Washington 
state department of agriculture and applied by licensed 
personnel. 
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(j) Issuance of rights-of-way, easements and use per- 
mits to use existing public roads in nonresidential areas. 

(20) Local improvement districts. The formation of 
local improvement districts, unless such formation con- 
stitutes a final agency decision to undertake construction 
of a structure or facility not exempted under WAC 463- 
46—170 and 463-46-180. 

(21) Non-actions. Proposals for activities which are 
not "actions" as defined in WAC 463—46-040(2) are not 
subject to the threshold determination and EIS require- 
ments of this chapter. [Order 112, § 463-46-170, filed 
12/15/76.] 


WAC 463-46-175 Exemptions and non-exemptions 
applicable to specific state agencies. (1) In performing 
its functions under this chapter, the council shall recog- 
nize and give effect to WAC 197~10-175 and to envi- 
ronmentally sensitive areas established pursuant to 
WAC 197-10-177(1, 2). [Order 112, § 463-46-175, 
filed 12/15/76.] 


WAC 463-46-177 Environmentally sensitive areas. 
(1) Major actions which will be located within environ- 
mentally sensitive areas are to be treated no differently 
than other major actions under this chapter. A threshold 
determination shall be made for all such actions, and an 
EIS shall not be automatically required for a proposal 
merely because it is proposed for location in an environ- 
mentally sensitive area. 

(2) Certain categorical exemptions do not apply on 
lands covered by water, and this remains true regardless 
of whether or not lands covered by water are mapped. 
[Order 112, § 463—46-177, filed 12/15/76.] 


WAC 463-46-180 Exemption for emergency ac- 
tions. Any action which in the opinion of the council's 
responsible official must be undertaken immediately, or 
within a time too short to allow full compliance with this 
chapter, to avoid or prevent an imminent threat to public 
health or safety, to prevent an imminent danger to pub- 
lic or private property, or to prevent an imminent threat 
of serious environmental degradation, shall be exempt 
from the procedural requirements of this chapter. [Order 
112, § 463-46-180, filed 12/15/76.] 


WAC 463-46-190 Use and effect of categorical ex- 
emptions. (1) Those activities excluded from the defini- 
tion of "action" in WAC 463-46-040(2), or 
categorically exempted by WAC 463—46-170, 463-46- 
175, and 463—46-180, are exempt from the threshold 
determination (including completion of the environmen- 
tal checklist) and EIS requirements of these guidelines 
and RCW 43.21C.030(2)(c) and (2)(d). No exemption 
is allowed for the sole reason that actions are considered 
to be of a "ministerial" nature or of an environmentally 
regulatory or beneficial nature. 

(2) If a proposal includes a series of actions, physical- 
ly or functionally related to each other, some of which 
are categorically exempt and some of which are not, the 
proposal is not exempt. 
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(3) For proposals in (2) above, exempt activities or 
actions may be undertaken prior to the threshold deter- 
mination, subject to the timing considerations in WAC 
463-46-055. For each such proposal a lead agency shall 
be determined, and a threshold determination shall be 
made prior to any major action with respect to the pro- 
posal, and prior to any decision by the lead agency irre- 
versibly committing itself to adopt or approve the 
proposal. 

(4) If the proposal includes a series of exempt actions 
which are physically or functionally related to each oth- 
er, but which together may have a significant environ- 
mental impact, the proposal is not exempt. [Order 112, § 
463-46-190, filed 12/15/76.] 


WAC 463-46-200 Lead agency Responsibilities. 
The lead agency shall be the only agency responsible for 
complying with the threshold determination procedures 
of WAC 463-46—-300 through 463—46—390; and the lead 
agency shall be responsible for the supervision, or actual 
preparation, of draft EISs pursuant to WAC 463-46- 
400 through 463--46—495, including the circulation of 
such statements, and the conduct of any public hearings 
required by this chapter. The lead agency shall also pre- 
pare or supervise preparation of any required final EIS 
pursuant to WAC 463-46-550 through 463-46-695. 
[Order 112, § 463—46-200, filed 12/15/76.] 


WAC 463-46-203 Determination of lead agen- 
cy Procedures. (1) The first agency receiving or ini- 
tiating a proposal for a major action, or for any part of a 
proposal when the total proposal involves a major action, 
shall determine the lead agency for that proposal. To 
ensure that the lead agency is determined early, the 
council shall determine the lead agency for all proposals 
for a major action it receives, unless the lead agency has 
been previously determined or the council when receiv- 
ing the proposal is aware that another agency is in the 
process of determining the lead agency. The lead agency 
shall be determined by using the criteria in WAC 463- 
46-205 through 463—46-245. 

(2) If the council determines that another agency is 


the lead agency, it shall mail to such lead agency a copy’ 


of the application it received, together with its determi- 
nation of lead agency and explanation thereof. If the 
agency receiving this determination agrees that it is the 
lead agency, it shall so notify the other agencies with 
jurisdiction. If it does not agree, and the dispute cannot 
be resolved by agreement, the agencies shall immediate- 
ly petition DOE for a lead agency determination pursu- 
ant to WAC 463—46—260. 

(3) If the council determines that it is the lead agen- 
cy, it shall immediately mail a copy of its determination 
and explanation thereof to all other agencies with juris- 
diction over the proposal. The council shall then proceed, 
as the lead agency, to the threshold determination pro- 
cedure of WAC 463-46-300 through 463-46-390. If 
another agency with jurisdiction objects to the lead 
agency determination, and the dispute cannot be re- 
solved by agreement, the agencies shall immediately pe- 
tition DOE for a lead agency determination pursuant to 
WAC 463-46-260. 
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(4) Any agency receiving a lead agency determination 
to which it objects shall either resolve the dispute, with- 
draw its objection, or petition to DOE for a lead agency 
determination within fifteen days of receiving the 
determination. 

(5) To make the lead agency determination, an acting 
agency must determine to the best of its ability the other 
agencies with jurisdiction over the proposal. This can be 
done by requesting the information from a private appli- 
cant, or through consultation with the information cen- 
ters established pursuant to RCW 90.62.120, within the 
Environmental Coordination Procedures Act of 1973 
(ECPA). [Order 112, § 463—46-203, filed 12/15/76] 


WAC 463-46-205 Lead agency designation 
Governmental proposals. The lead agency for all propos- 
als initiated by the council shall be the agency making 
the proposal. In the event that two or more agencies 
share in the implementation of a proposal, the agencies 
shall by agreement determine which agency will assume 
the status of lead agency. For the purposes of this sec- 
tion, a proposal by an agency does not include proposals 
to license private activity. [Order 112, § 463—-46-205, 
filed 12/15/76.] 


WAC 463-46-210 Lead agency designation 
Proposals involving both private and public construction 
activity. When the total proposal will involve both pri- 
vate and public construction activity, it shall be charac- 
terized as either a private or a public project for the 
purposes of lead agency designation, depending upon 
whether the primary sponsor or initiator of the project is 
an agency or from the private sector. Any project in 
which agency and private interests are too intertwined to 
make this characterization shall be considered a public 
project. The lead agency for all public projects shall be 
determined pursuant to WAC 463-46~-205. [Order 112, 
§ 463—46-210, filed 12/15/76.] 


WAC 463-46-215 Lead agency designation 
Private projects for which there is only one agency with 
jurisdiction. For proposed private projects for which 
there is only one agency with jurisdiction, the lead 
agency shall be the agency with jurisdiction. [Order 112, 
§ 463—46-215, filed 12/15/76.] 


WAC 463-46-220 Lead agency designation 
Private projects requiring licenses from more than one 
agency, when one of the agencies is a county/city. For 
proposals for private projects which require licenses from 
more than one agency when at least one of the agencies 
requiring a license is a county/city, the lead agency shall 
be the county/city within whose jurisdiction is located 
the greatest portion of the proposed project area, as 
measured in square feet. For the purposes of this section, 
the jurisdiction of a county shall not include the areas 
within the limits of cities or towns within such county. 
[Order 112, § 463-46-220, filed 12/15/76.] 


WAC 463-46-225 Lead agency designation 
Private projects requiring licenses from more than one 
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state agency. (1) For private projects which require li- 
censes from more than one state agency, but require no 
license from a county/city, the lead agency shall be one 
of the state agencies requiring a license, based upon the 
following order of priority: 

(a) Department of ecology. 

(b) Department of social and health services. 

(c) Department of natural resources. 

(d) Department of fisheries. 

(e) Department of game. 

(f) Utilities and transportation commission. 

(g) Department of motor vehicles. 

(h) Department of labor and industries. 

(2) For private projects requiring a license from more 
than one state agency, but requiring no license from a 
county/city, and when none of the state agencies requir- 
ing a license is on the above list, the lead agency shall be 
the licensing agency which has the largest biennial 
appropriation. 

(3) When, due to the provision of subsection (1) of 
this section, an agency would be the lead agency solely 
because of its involvement in a program jointly adminis- 
tered with another agency, the other agency shall be 
designated the lead agency for proposals for which it is 
primarily responsible under agreements previously made 
between the two agencies for joint operation of the pro- 
gram. [Order 112, § 463-46—225, filed 12/15/76.] 


WAC 463-46-230 Lead agency designation 
Specific proposals. Notwithstanding the lead agency 
designation criteria contained in WAC 463-46-205 
through 463—-46-225, the lead agency for proposals 
within the areas listed below shall be as follows: 

(1) For all governmental actions relating to energy 
facilities for which certification is required under chap- 
ter 80.50 RCW, the lead agency shall be the council: 
Provided, That for any public project requiring such 
certification and for which the study authorized by 
RCW 80.50.175 will not be made, the lead agency shall 
be the agency initiating the project. 

(2) For all private projects relating to the utilization 
of geothermal resources subject to chapter 79.76 RCW, 
the lead agency shall be the department of natural 
resources. 

(3) For all private projects requiring a license or other 
approval from the oil and gas conservation committee 
pursuant to chapter 78.52 RCW, the lead agency shall 
be the department of natural resources, except that for 
projects subject to RCW 78.52.125, the EIS shall be 
prepared in accordance with that section. 

(4) For all private activity requiring a license or ap- 
proval under the Forest Practices Act of 1974, chapter 
76.04 RCW, the lead agency shall be the department of 
natural resources: Provided, That for any proposal which 
will require a license from a county/city acting under 
the powers enumerated in RCW 76.09.240, the lead 
agency shall be the county/city requiring the license. 

(5) For all private projects requiring a license or lease 
to use or affect state lands, the lead agency shall be the 
state agency managing the lands in question: Provided, 
That this subsection shall not apply to the sale or lease 
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of state-owned tidelands, harbor areas or beds of navi- 
gable waters, when such sale or lease is incidental to a 
larger project for which one or more licenses from other 
state or local agencies is required. 

(6) For all proposals which are being processed under 
the Environmental Coordination Procedures Act of 1973 
(ECPA), chapter 90.62 RCW, the lead agency shall be 
determined by the department of ecology; except that 
when county/city licenses are applied for prior to filing 
the ECPA application, a lead agency shall be deter- 
mined pursuant to the standards of these guidelines prior 
to granting such county/city licenses. 

(7) For private projects which require the issuance of 
a National Pollutant Discharge Elimination System 
(NPDES) permit under section 402 of the Federal Wa- 
ter Pollution Control Act (33 U.S.C. section 1251, et 
seq.), for a pulp or paper mill or oil refinery, the lead 
agency shall be the department of ecology excepting 
those energy facilities defined in RCW 80.50.020. 

(8) For proposals to construct a pipeline greater than 
six inches in diameter and fifty miles in length, used for 
the transportation of crude petroleum or petroleum fuels 
or oil or derivatives thereof, or for the transportation of 
synthetic or natural gas under pressure, the lead agency 
shall be the department of ecology excepting those ener- 
gy facilities defined in RCW 80.50.020. 

(9) For proposals that will result in an impoundment 
of water with a water surface in excess of forty acres,. 
the lead agency shall be the department of ecology ex- 
cepting those energy facilities defined in RCW 
80.50.020. 

(10) For proposals to construct facilities on a single 
site designed for, or capable of, storing a total of one 
million or more gallons of any liquid fuel, the lead 
agency shall be the department of ecology excepting 
those energy facilities defined in RCW 80.50.020. 

(11) For proposals to construct any new oil refinery, 
or an expansion of an existing refinery that shall in- 
crease capacity by ten thousand barrels per day or more, 
the lead agency shall be the department of ecology ex- 
cepting those energy facilities defined in RCW 
80.50.020. 

(12) For proposals to construct any new metallic min- 
eral processing plant, or to expand any such existing 
plant by ten percent or more of design capacity, the lead 
agency shall be the department of ecology. [Order 112, 
§ 463—46—230, filed 12/15/76.] 


WAC 463-46-240 Agreements as to lead agency 
status. Nothing herein shall prohibit an agency from as- 
suming the role of lead agency as a result of an agree- 
ment among all agencies with jurisdiction. [Order 112, § 
463-46-240, filed 12/15/76.] 


WAC 463-46-245 Agreements between agencies as 
to division of lead agency duties. Two or more agencies 
may by agreement share or divide the responsibilities of 
lead agency through any arrangement agreed upon. In 
such event, however, the agencies involved shall desig- 
nate one of them as the nominal lead agency, which 
shall be responsible for complying with the duties of the 
lead agency under these guidelines. Other agencies with 
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jurisdiction shall be notified of the agreement and deter- 
mination of the nominal lead agency. [Order 112, § 
463—46-245, filed 12/15/76.] 


WAC 463-46-260 Dispute as to lead agency deter- 
mination Resolution by DOE. (1) In the event that 
the agencies with jurisdiction are unable to determine 
which agency is the lead agency under these guidelines, 
any agency with jurisdiction may petition DOE for such 
determination. Such petition shall clearly describe the 
proposal in question, and include a list of all licenses and 
approvals required for the proposal. Any such petition 
shall be filed with DOE within fifteen days after receipt 
by the petitioning agency of the determination to which 
it objects. Copies of the petition shall be mailed to any 
private applicant involved, as well as to all other agen- 
cies with jurisdiction over the proposal. The applicant 
and agencies with jurisdiction may file with DOE a 
written response to the petition within ten days of the 
date of the initial filing. 

(2) Within fifteen days of receipt of a petition, DOE 
shall make a written determination of the lead agency, 
which shall be mailed to the applicant and all agencies 
with jurisdiction. DOE shall make its determination in 
accordance with these guidelines; or in the event the 
guidelines do not control, the lead agency shall be the 
agency whose action, license, or licenses will have the 
greatest effect on the environment. [Order 112, § 463- 
46-260, filed 12/15/76.] 


WAC 463-46-270 Assumption of lead agency status 
by another agency with jurisdiction. When there has 
been an assumption of lead agency status by another 
agency with jurisdiction over a proposal, pursuant to 
WAC 463-46-345, the lead agency responsibilities 
regarding threshold determination procedures (WAC 
463—46-300 through 463-46-390) transfer to the new 
lead agency. [Order 112, § 463-46-270, filed 
12/15/76.] 


WAC 463-46-300 Threshold determination require- 
ment. (1) Except as provided in subsection (2) hereof, a 
threshold determination shall be made for every proposal 
for a major action. The responsible official designated by 
the lead agency shall be responsible for making the 
threshold determination. Only the lead agency shall 
make a threshold determination, except when lead agen- 
cy duties are shared or assumed pursuant to WAC 463- 
46-245 and 463—-46-345, respectively. 

(2) The threshold determination requirement of com- 
pletion of an environmental checklist may be omitted, 
unless pre—-draft consultation occurs, when: 

(a) Both the responsible official and the sponsor 
(public or private) of a proposal agree that an EIS is re- 
quired, or 

(b) The sponsor of the proposal and the lead agency 
are the same entity and decides that an EIS is required. 

(3) When the provisions of subsection (2) above have 
been utilized, compliance with requirements for use of 
the environmental checklist contained in WAC 463—-46- 
305 through 463—46-390 may be disregarded. [Order 
112, § 463—-46-300, filed 12/15/76.] 
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WAC 463-46-305 Recommended timing for thresh- 
old determination. In most cases the time required to 
complete a threshold determination should not exceed 
fifteen days. The initial review of a completed environ- 
mental checklist can usually be completed in a matter of 
hours. If further information is required to make the 
threshold determination, the time required will vary, de- 
pending upon the nature of the proposal and the infor- 
mation required. When a threshold determination is 
expected to require more than fifteen days to complete 
and a private applicant requests notification of the date 
when a threshold determination will be made, the lead 
agency shall transmit to the private applicant a written 
statement as to the expected date of decision. [Order 
112, § 463-46—305, filed 12/15/76.] 


WAC 463-46-310 Threshold determination proce- 
dures. Environmental checklist. (1) An environmental 
checklist substantially in the form provided in WAC 
463—46-365 shall be completed for any proposed major 
action before making the threshold determination. The 
proposal's proponent shall complete the checklist either 
alone or together with the lead agency. Explanations of 
every "yes" and "maybe" answer on the checklist shall 
be provided, and persons completing the checklist may 
provide explanations of "no" answers. Persons filling out 
an environmental checklist may make reference to stud- 
ies or reports which are available to the agency to which 
the checklist is being submitted. 

(2) An environmental checklist may be required by an 
acting agency receiving an application for a major ac- 
tion, or (if one has not been previously completed) shall 
be required by the lead agency prior to making the 
threshold determination. 

(3) No environmental checklist or threshold determi- 
nation is required for proposals that are exempted by 
WAC 463-46-170, 463-46-175 and 463~-46—-180. [Or- 
der 112, § 463—46-310, filed 12/15/76.] 


WAC 463-46-320 Threshold determination proce- 
dures Initial review of environmental checklist. (1) 
The lead agency shall conduct an initial review of the 
environmental checklist for the proposal together with 
any supporting documentation. This initial review shall 
be made without requiring further information from the 
applicant. In making this initial review, the lead agency 
shall independently evaluate each item on the checklist 
and indicate thereon the results of this evaluation. 

(2) After completing the initial review of the environ- 
mental checklist, the lead agency shall apply the criteria 
of WAC 463-46-060 and 463—46-360 to the checklist 
as evaluated by the lead agency. This process will lead to 
one of three determinations: 

(a) The proposal will not have a significant adverse 
impact upon the quality of the environment; in which 
case, the lead agency shall initiate the negative threshold 
determination procedures of WAC 463—46-340; or, 

(b) The proposal will have a significant adverse im- 
pact upon the quality of the environment; in which case 
the lead agency shall initiate the EIS preparation proce- 
dures of WAC 463-46-350 and 463—46-400 through 
463—46-695; or, 
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(c) There is not sufficient information available to the 
lead agency to enable it to reasonably make a determi- 
nation of the environmental significance of the proposal; 
in which case the lead agency shall implement one or 
more of the information gathering mechanisms in WAC 
463-46-330. [Order 112, § 463-46—320, filed 
12/15/76.] 


WAC 463-46-330 Threshold determination proce- 
dures Information in addition to checklist. (1) The 
threshold determination by the lead agency must be 
based upon information reasonably sufficient to deter- 
mine the environmental impact of a proposal. In the 
event that the lead agency determines the information 
available to it is not reasonably sufficient to make this 
determination, one or more of the following may be 
initiated: 

(a) The applicant may be required to furnish further 
information. This additional information shall be limited 
to those categories on the environmental checklist. An 
applicant may be required to provide explanations of any 
"no" answers to questions on the checklist. 

(b) The lead agency may initiate further studies, in- 
cluding physical investigations on the subject property, 
directed toward providing additional information on the 
environmental impacts of the proposal. 

(c) The lead agency may consult with other agencies 
with jurisdiction over the proposal, requesting substan- 
tive information as to potential environmental impacts of 
the proposal which lie within the area of expertise of the 
particular agency so consulted. Agencies so consulted 
shall respond in accordance with the requirements of 
WAC 463-46-500 through 463—46—-540. 

(2) When, during the course of collecting further in- 
formation on a proposal, the lead agency obtains infor- 
mation reasonably sufficient to assess the adverse 
environmental impacts of the proposal, it shall immedi- 
ately make the threshold determination utilizing the cri- 
teria of WAC 463-46-360 and 463-46—-365. In the 
event that the further investigations authorized by this 
section do not provide information reasonably sufficient 
to assess any potential adverse environmental impacts of 
the proposal, an EIS shall be prepared. [Order 112, § 
463-46—330, filed 12/15/76.] 


WAC 463-46-340 Threshold determination proce- 
dures Negative declarations. (1) In the event the lead 
agency determines a proposal will not have a significant 
adverse impact on the quality of the environment, it 
shall prepare a proposed or final declaration of non- 
significance, as appropriate, substantially in the form 
provided in WAC 463-—46-355. 

(2) The lead agency shall prepare a final declaration 
of non-significance for all proposals except for those 
listed in subsection (3) below. 

(3) A lead agency making a threshold determination 
of non-significance for any of the following proposals 
shall prepare a proposed declaration of non—significance, 
and comply with the requirements of subsection (4) 
through (6) below prior to taking any further action on 
the proposal: 
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(a) Proposals for which there is another agency with 
jurisdiction. 

(b) Proposals involving demolition of any structure or 
facility not exempted by WAC 463—46-170(1)(n) or 
463-46-180. 

(c) Proposals involving issuance of clearing or grading 
permits not exempted by WAC 463—46-170, 463-46- 
175 or 463—46-180. 

(4) The lead agency shall list all proposed declarations 
of non-significance in the "Proposed Declaration of 
Non-Significance Register" at its SEPA public infor- 
mation center. All such declarations shall be attached to 
the environmental checklist as evaluated by the lead 
agency and transmitted to any other agencies with juris- 
diction and to the SEPA public information center of 
the lead agency. 

(5) Any person or agency may submit written com- 
ments on the proposed declaration of non-significance to 
the lead agency within fifteen days from the date of its 
listing in the register. The lead agency shall take no fur- 
ther action on the proposal which is the subject of the 
proposed declaration of non—significance for fifteen days 
from the date of its listing in the register. If comments 
are received, the lead agency shall reconsider its pro- 
posed declaration in light thereof; however, the lead 
agency is not required to modify its proposed declaration 
of non-—significance to reflect the comments received 
thereon. 

(6) After the fifteen day time period has elapsed, and 
after considering any comments, the lead agency shall 
either adopt its proposed declaration as a "Final Decla- 
ration of Non—Significance," or determine that the pro- 
posal is significant, or utilize the additional information 
gathering mechanisms of WAC 463-46—330(1). 

(7) Issuance of proposed and final declarations of 
non-significance completes the procedural requirements 
of these guidelines unless another agency with jurisdic- 
tion assumes lead agency duties and responsibilities pur- 
suant to WAC 463-46—-345. [Order 112, § 463-—46—340, 
filed 12/15/76.] 


WAC 463-46-345 Assumption of lead agency status 
by another agency with jurisdiction over a proposal 
Pre-requisites, effect and form of notice. (1) Notwith- 
standing the lead agency determination criteria of WAC 
463—46-200 through 463—46—260, an agency with juris- 
diction over a proposal, upon review of a proposed dec- 
laration of non-significance, may transmit to the initial 
lead agency a completed "Notice of Assumption of Lead 
Agency Status." Such form of notice shall be substan- 
tially similar to that described in subsection (4) below. 
Assumption of lead agency status, if it is to occur, shall 
take place within fifteen days of the listing of the pro- 
posal in the "Proposed Declaration of Non-—Significance 
Register" as provided for in WAC 463—46-340. 

(2) An agency with jurisdiction over a proposal, prior 
to transmittal of the notice described in subsection (4) 
below and an attached declaration of significance, shall 
make a finding that an EIS is required for the proposal. 
This .inding shall be based only upon information con- 
tained in the environmental checklist attached to the 
proposed declaration of non—significance transmitted by 
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the lead agency and any other information possessed by 
the agency with jurisdiction relative to the matters con- 
tained in the environmental checklist. 

(3) As a result of the transmittal of a completed form 
of the notice contained in subsection (4) below and at- 
tached declaration of significance, the consulted agency 
with jurisdiction shall become the "new" lead agency 
and shall begin preparation of a draft EIS. In addition, 
all other responsibilities and authority of a lead agency 
under this chapter shall be transferred to the new lead 
agency. 

(4) The form of "Notice of Assumption of Lead 
Agency Status" is as follows: 


FORM OF NOTICE OF ASSUMPTION OF LEAD 
AGENCY STATUS 


Description of Proposal ..----.------------------- 
Proponent: oc sscee2eescienscedecleteecceuesteues 
Location of Proposal ---....--.------------------- 
Initial Lead Agency _---.------------------------- 
New Lead Agency _..-_..---._.----------------- 


This proposal was determined by the initial lead 
agency to have no significant adverse impact upon the 
environment, according to the proposed declaration of 
non-significance dated ___._--_-_-. A review of the in- 
formation relative to the environmental checklist has 
been made by the new lead agency and in its opinion an 
EIS is required for the proposal. Consequently, notice is 
hereby given that the former consulted agency with ju- 
risdiction assumes the responsibility of lead agency stat- 
us from the initial lead agency, including, but not 
limited to, the duty to prepare a draft and final EIS on 
the proposal. 


Responsible Official .......---------------------- 
Position/ Title). 22-2 soencdtecct at esendk tee eee 
Address/Phone .._------------------------------ 


Date-2s sss. 5004 Signature « o252:/4 enue eee oth 


(5) A completed form of notice, together with a dec- 
laration of significance, shall be transmitted to the initial 
lead agency, any other agencies with jurisdiction and the 
proponent of the proposal. A copy of the notice shall be 
retained in the new lead agency's SEPA public informa- 
tion center. 

(6) Agencies with jurisdiction may still comment crit- 
ically upon a proposed declaration of non—significance 
without assuming lead agency status. No agency shall be 
deemed to have assumed lead agency status pursuant to 
this section unless a notice substantially in the form of 
subsection (4) hereof is completed and transmitted by 
that agency. The decision of any agency with jurisdiction 
to not assume lead agency status pursuant to this section 
shall create no new legal obligation upon that agency. 
[Order 112, § 463—46-345, filed 12/15/76.] 


WAC 463-46-350 Affirmative threshold determina- 
tion. (1) In the event the lead agency determines that 
the proposal will have a significant adverse effect upon 
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the quality of the environment, it shall prepare a decla- 
ration of significance using the form in WAC 463-46- 
355 which shall be retained in the files of the lead agen- 
cy. The lead agency shall then list the proposal in the 
"EIS in Preparation Register" maintained at the SEPA 
public information center of the lead agency, and then 
begin the EIS preparation procedures of WAC 463-46- 
400 through 463—46-695. 

(2) After the additional information gathering mech- 
anisms of WAC 463—46-330 have been utilized, and 
when there exists a reasonable belief by the lead agency 
that the proposal could have a significant adverse im- 
pact, the procedure contained in subsection (1) above 
shall also be followed. [Order 112, § 463—46—350, filed 
12/15/76.] 


WAC 463-46-355 Form of declaration of 
significance/non-significance. (1) A declaration sub- 
stantially in the form set forth in subsection (2) of this 
section shall be used for all declarations of significance 
and proposed and final declarations of non-significance. 
This form shall be attached to the environmental check- 
list together with any other information obtained pursu- 
ant to WAC 463—46-330, and maintained in the files of 
the lead agency. The form without the attachments shall 
also be retained in the SEPA public information center 
of the lead agency for one year after issuance. 

(2) The form is as follows: 


FORM FOR [PROPOSED/FINAL] 
DECLARATION 
OF [SIGNIFICANCE/NON-SIGNIFICANCE] 


Description of Proposal -__.---------------------- 
Proponent, 2 ost ee ee ee 
Location of Proposal _-.-_------------------------ 
Lead Agency) 2 3-22. o se eo eee ee eee 


This proposal has been determined to [have/not have] a 
significant adverse impact upon the environment. An 
EIS [is/is not] required under RCW 43.21C.030(2)(c). 
This decision was made after review by the lead agency 
of a completed environmental checklist and other infor- 
mation on file with the lead agency. 


Responsible Official ._.--.--.-------------------- 
Position (Tithe. +22 ..s2 22ccete sco cast se en eÈ 


Daté:. e223 2.2% Signature .--___---------------- 


(3) If the form is for a declaration of environmental 
significance, the lead agency may add to the information 
contained in subsection (2) of this section a listing of 
those environmental impacts which led to the declara- 
tion, together with a brief explanation of what measures, 
if any, could be taken to prevent or mitigate the envi- 
ronmental impacts of the proposal to such an extent that 
the lead agency would withdraw its declaration and issue 
a [proposed/final] declaration of non—significance. [Or- 
der 112, § 463—46-355, filed 12/15/76.] 


WAC 463-46-360 Threshold determination crite- 
ria Application of environmental checklist. (1) The 
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lead agency shall apply the questions in the environmen- 
tal checklist to the total proposal, including its indirect 
effects [See WAC 463-46-060], to determine whether 
the proposal will result in a significant adverse impact 
upon the quality of the environment. The threshold de- 
cision shall be based solely upon this process. The ques- 
tions contained in the environmental checklist are 
exclusive, and factors not listed therein shall not be con- 
sidered in the threshold determination. 

(2) The questions in the environmental checklist are 
not weighted. It is probable there will be affirmative an- 
swers to several of these questions while the proposal 
would still not necessarily have a significant adverse im- 
pact; however, a single affirmative answer could indicate 
a significant adverse impact, depending upon the nature 
of the impact and location of the proposal. The nature of 
the existing environment is an important factor. The 
same project may have a significant adverse impact in 
one location, but not in another location. The absolute 
quantitative effects of the proposal are also important, 
and may result in a significant adverse impact regardless 
of the nature of the existing environment. The lead 
agency shall also be alert to the possibility that several 
marginal impacts when taken together will result in a 
significant adverse environmental impact. For some pro- 
posals, it may be impossible to forecast the environmen- 
tal impacts with precision, often because some variables 
cannot be predicted. If, after the lead agency has uti- 
lized the additional information gathering mechanisms 
of WAC 463—46—330, the impacts of the proposal are 
still in doubt, and there exists a reasonable belief by the 
lead agency that the proposal could have a significant 
adverse impact, an EIS is required. 

(3) It should also be remembered that proposals de- 
signed to improve the environment (such as sewage 
treatment plants or pollution control requirements) may 
also have adverse environmental impacts. The question 
at the threshold determination level is not whether the 
beneficial aspects of a proposal outweigh its adverse im- 
pacts, but rather if the proposal involves any significant 
adverse impacts upon the quality of the environment. If 
it does, an EIS is required. No test of balance shall be 
applied at the threshold determination level. 

(4) Additional research or field investigations by ei- 
ther the lead agency or by the private applicant is re- 
quired when the information available to the lead agency 
is not sufficient for it to make a determination of the 
potential adverse environmental impacts [See WAC 
463—46-330]. It is expected, however, that many pro- 
posals can be evaluated entirely through an office review 
[See WAC 463—46—320] of the environmental checklist, 
and that for other proposals, the majority of the ques- 
tions in the environmental checklist may be answered in 
the same manner. [Order 112, § 463-46—360, filed 
12/15/76.] 


WAC 463-46-365 Environmental checklist. (1) The 
form in subsection (2) hereof is the environmental 
checklist. Agencies may at their option revise the format 
of this form; however, the language of the questions 
shall not be changed. The questions appearing in the en- 
vironmental checklist are exclusive, and considerations 
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which do not appear in it or in WAC 463-—46—360 shall 
not be used in making a threshold determination. This 
checklist does not supersede or void application forms 
required under any other federal or state statute or local 
ordinance, but rather is supplementary thereto. 

(2) Environmental checklist form: 


ENVIRONMENTAL CHECKLIST 


Introduction: The State Environmental Policy Act of 
1971, chapter 43.21C RCW, requires all state and local 
governmental agencies to consider environmental values 
both for their own actions and when licensing private 
proposals. The Act also requires that an EIS be prepared 
for all major actions significantly affecting the quality of 
the environment. The purpose of this checklist is to help 
the agencies involved determine whether or not a pro- 
posal is such a major action. 


Please answer the following questions as completely as 
you can with the information presently available to you. 
Where explanations of your answers are required, or 
where you believe an explanation would be helpful to 
government decision makers, include your explanation in 
the space provided, or use additional pages if necessary. 
You should include references.to any reports or studies 
of which you are aware and which are relevant to the 
answers you provide. Complete answers to these ques- 
tions now will help all agencies involved with your pro- 
posal to undertake the required environmental review 
without unnecessary delay. 


The following questions apply to your total proposal, not 
just to the license for which you are currently applying 
or the proposal for which approval is sought. Your an- 
swers should include the impacts which will be caused 
by your proposal when it is completed, even though 
completion may not occur until sometime in the future. 
This will allow all of the agencies which will be involved 
to complete their environmental review now, without 
duplicating paperwork in the future. 


NOTE: This is a standard form being used by all state 
and local agencies in the State of Washington for vari- 
ous types of proposals. Many of the questions may not 
apply to your proposal. If a question does not apply, just 
answer it "no" and continue on to the next question. 


ENVIRONMENTAL CHECKLIST FORM 
I. BACKGROUND 


1. Name of Proponent ~_--_-------------- 
2. Address and Phone Number of Proponent: 


Date Checklist Submitted -.~------------- 
Agency Requiring Checklist ------------ 
Name of Proposal, if applicable: 


Pee 


6. Nature and Brief Description of the Propos- 
al (including but not limited to its size, gen- 
eral design elements, and other factors that 
will give an accurate understanding of its 
scope and nature): 


10. 


11. 


12. 
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Location of Proposal (describe the physical 
setting of the proposal, as well as the extent 
of the land area affected by any environ- 
mental impacts, including any other infor- 
mation needed to give an accurate 
understanding of the environmental setting 
of the proposal): 


posal: 

List of all Permits, Licenses or Government 
Approvals Required for the Proposal (feder- 
al, state and local including rezones): 


Do you have any plans for future additions, 
expansion, or further activity related to or 
connected with this proposal? If yes, ex- 
plain: 


Do you know of any plans by others which 
may affect the property covered by your 
proposal? If yes, explain: 


Attach any other application form that has 
been completed regarding the proposal; if 
none has been completed, but is expected to 
be filed at some future date, describe the 
nature of such application form: 


Il. ENVIRONMENTAL IMPACTS 


(1) 


(Explanations of all "yes" and "maybe" an- 
swers are required) 

Yes Maybe No 
Earth. Will the proposal 
result in: 


(a) Unstable earth con- 
ditions or in changes in 
geologic substructures? --- ---  --- 


(b) Disruptions, dis- 
placements, compaction 
or overcovering of the 
soil? daw willy. es 


(c) Change in topogra- 
phy or ground surface 
relief features? Sen ea Ge 


(d) The destruction, cov- 
ering or modification of 
any unique geologic or 


(2) 


(3) 
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Yes Maybe No 
physical features? Sie pas ese 


(e) Any increase in wind 
or water erosion of soils, 
either on or off the site? __- ae Jen 


(f) Changes in deposition 
or erosion of beach 
sands, or changes in sil- 
tation, deposition or ero- 
sion which may modify 
the channel of a river or 
stream or the bed of the 
ocean or any bay, inlet 
or lake? MA atte wees 


Air. Will the proposal 
result in: 


(a) Air emissions or de- 
terioration of ambient 
air quality? S25 isr. 282 


(b) The creation of ob- 
jectionable odors? fey ke td 


(c) Alteration of air 
movement, moisture or 
temperature, or any 
change in climate, either 
locally or regionally? fou ee, es 


Explanation: 


Water. Will the proposal 
result in: 


(a) Changes in currents, 
or the course or direction 
of water movements, in 
either marine or fresh 
waters? ns weve ss 


(b) Changes in absorp- 
tion rates, drainage pat- 
terns, or the rate and 
amount of surface water 
runoff? yiu SE, SAN 


(c) Alterations to the 
course or flow of flood 
waters? Js eed aie 


(d) Change in the 
amount of surface water 
in any water body? aiy. gales eae 


(e) Discharge into sur- 
face waters, or in any al- 
teration of surface water 
quality, including but 
not limited to tempera- 
ture, dissolved oxygen or 
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(4) 


(5) 


turbidity? 


(f) Alteration of the di- 
rection or rate of flow of 
ground waters? 


(g) Change in the quanti- 
ty of ground waters, ei- 
ther through direct 
additions or withdrawals, 
or through interception of 
an aquifer by cuts or ex- 
cavations? 


(h) Deterioration in 
ground water quality, ei- 
ther through direct injec- 
tion, or through the 
seepage of leachate, phos- 
phates, detergents, water- 
borne virus or bacteria, or 
other substances into the 
ground waters? 


(i) Reduction in the 
amount of water other- 
wise available for public 
water supplies? 


Explanation: 


Yes 


Maybe No 


Flora. Will the proposal 
result in: 


(a) Change in the diver- 
sity of species, or num- 
bers of any species of 
flora (including trees, 
shrubs, grass, crops, mic- 
roflora and aquatic 
plants)? 


(b) Reduction of the 
numbers of any unique, 
rare or endangered spe- 
cies of flora? 


(c) Introduction of new 
species of flora into an 
area, or in a barrier to 
the normal replenish- 
ment of existing species? 


(d) Reduction in acreage 
of any agricultural crop? 


Explanation: 


Fauna. Will the proposal 
result in: 


(a) Changes in the di- 
versity of species, or 
numbers of any species 
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of fauna (birds, land an- 
imals including reptiles, 
fish and shellfish, ben- 
thic organisms, insects or 
microfauna)? 


(b) Reduction of the 
numbers of any unique, 
rare or endangered spe- 
cies of fauna? 


(c) Introduction of new 
species of fauna into an 
area, or result in a barri- 
er to the migration or 
movement of fauna? 


(d) Deterioration to ex- 
isting fish or wildlife 
habitat? 


Yes 


Maybe 


No 


Noise. Will the proposal 
increase existing noise 
levels? 


Light and Glare. Will the 
proposal produce new 
light or glare? 


Explanation: 


Land Use. Will the pro- 
posal result in the alter- 
ation of the present or 
planned land use of an 
area? 


Natural Resources. Will 
the proposal result in: 


(a) Increase in the rate 
of use of any natural re- 
sources? 


(b) Depletion of any 
nonrenewable natural re- 
source? 


(10) Risk of Upset. Does the 


proposal involve a risk of 


(11) 


(12) 


(13) 


(14) 
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Yes Maybe No 
an explosion or the release 
of hazardous substances 
(including, but not limited 
to, oil, pesticides, chemi- 
cals or radiation) in the 
event of an accident or 
upset conditions? get, aaa r tee 


Explanation: 


Population. Will the pro- 
posal alter the location, 
distribution, density, or 
growth rate of the hu- 
man population of an 
area? Jets. |. 2s > uals 


Housing. Will the pro- 
posal affect existing 
housing, or create a de- 
mand for additional 
housing? ee ey ate 


Transportation / Circulation. 

Will the proposal result 

in: 

(a) Generation of addi- 

tional vehicular move- 

ment? ze Is Eate 


(b) Effects on existing 
parking facilities, or de- 
mand for new parking? ---  ---  --- 


(c) Impact upon existing 
transportation systems? _.-. ---  --- 


(d) Alterations to 
present patterns of circu- 
lation or movement of 
people and/or goods? ee! LEa, dele 


(e) Alterations to water- 
borne, rail or air traffic? __- 323 7 


(f) Increase in traffic 
hazards to motor vehi- 
cles, bicyclists or pedes- 
trians? saa EN soe 


Public Services. Will the 
proposal have an effect 
upon, or result in a need 


(15) 


(16) 


(17) 


463-46-365 


Yes Maybe No 
for new or altered gov- 
ernmenta! services in any 
of the following areas: 


(a) Fire protection? kien, aoin adde 
(b) Police protection? ede Ai aa 
(c) Schools? eee. Be aS 


(d) Parks or other recre- 
ational facilities? a mee Srn 


(e) Maintenance of pub- 
lic facilities, including 
roads? asan saae Sole 


(£) Other governmental 
services? S45. wehbe egni 


Energy. Will the propos- 
al result in: 


(a) Use of substantial 
amounts of fuel or ener- 


gy? eee nee 


(b) Demand upon exist- 
ing sources of energy, or 
require the development 
of new sources of ener- 
gy? Hes ees Sss 


Explanation: 


Utilities. Will the pro- 

posal result in a need for 

new systems, or altera- 

tions to the following 

utilities: 

(a) Power or natural 

gas? mate wats aoe 


(b) Communications sys- 
tems? eis, dude. Bey 


(c) Water? gs et aed 


(d) Sewer or septic 
tanks? cae ae EOS 


(e) Storm water drain- 
age? Bou de> 48s 


(f) Solid waste and dis- 
posal? saa tiie’ Jeo 


Explanation: 


Human Health. Will the 
proposal result in the 
creation of any health 
hazard or potential 
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Yes Maybe No 
health hazard (excluding 
mental health)? ans Bi ~ bine 


Explanation: 


(18) Aesthetics. Will the pro- 
posal result in the ob- 
struction of any scenic 
vista or view open to the 
public, or will the pro- 
posal result in the cre- 
ation of an aesthetically 
offensive site open to 
public view? ees Sak tee 


Explanation: 


(19) Recreation. Will the pro- 
posal result in an impact 
upon the quality or 
quantity of existing rec- 
reational opportunities? --- acta: ES 


Explanation: 


(20) Archeological /Historical. 
Will the proposal result 
in an alteration of a sig- 
nificant archeological or 
historical site, structure, 
object or building? Jee Bo? “jee 


Explanation: 


Ill. SIGNATURE 


I, the undersigned, state that to the best of my knowl- 
edge the above information is true and complete. It is 
understood that the lead agency may withdraw any dec- 
laration of non—significance that it might issue in reli- 
ance upon this checklist should there be any willful 
misrepresentation or willful lack of full disclosure on my 
part. 


Proponent: 


[Order 112, § 463-46-365, filed 12/15/76.] 


WAC 463-46-370 Withdrawal of affirmative 
threshold determination. If at any time after the entry of 
a declaration of significance, the proponent modifies the 
proposal so that, in the judgment of the lead agency, all 
significant adverse environmental impacts resulting 
therefrom are eliminated, the declaration of significance 
shall be withdrawn and a declaration of non—significance 
entered instead. The lead agency shall also revise the 
registers at its SEPA public information center accord- 
ingly. If the proponent of a proposal is a private appli- 
cant, the proposal shall not be considered modified until 
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all license applications for the proposal are revised to 
reflect the modification. [Order 112, § 463—46-370, 
filed 12/15/76.] 


WAC 463-46-375 Withdrawal of negative threshold 
determination. (1) Except after a non—exempt license has 
been issued for a private project, the lead agency may 
withdraw any proposed or final declaration of non-—sig- 
nificance when new information becomes available to it 
indicating that the proposal may have significant adverse 
environmental impacts. 

(2) The lead agency may withdraw any proposed or 
final declaration of non-significance at any time when: 

(a) The proposal has been modified after the thresh- 
old determination, and such modification may cause the 
proposed action to have significant adverse environmen- 
tal impacts, or 

(b) The negative threshold determination was pro- 
cured by misrepresentation or lack of full disclosure by 
the proponent of the proposal. 

(3) Whenever a negative threshold determination is 
withdrawn pursuant to this section, the lead agency shall 
immediately re-evaluate the proposal and make a re- 
vised threshold determination pursuant to WAC 463- 
46—300 through 463—46-360. 

(4) Whenever a final declaration of non-significance 
has been withdrawn for one of the reasons in subsection 
(2) hereof, and the lead agency upon re-evaluation de- 
termines that the proposal will have significant adverse 
environmental impacts, agencies with jurisdiction shall 
initiate procedures to suspend, modify or revoke, as ap- 
propriate, any non-exempt licenses issued for the pro- 
posal until compliance with the procedures of these 
guidelines is met. [Order 112, § 463~46-375, filed 
12/15/76.] 


WAC 463-46-390 Effect of threshold determination 
by lead agency. (1) Except as provided in subsection (2) 
below, a threshold determination by the lead agency is 
binding upon all agencies, and no agency shall repeat the 
threshold determination procedures for substantially the 
same proposal. This section shall not be construed to 
permit or prohibit judicial review of a threshold deter- 
mination by a court, or quasi-judicial review of a 
threshold determination by an agency during an admin- 
istrative hearing. 

(2) An agency with jurisdiction over a proposal, upon 
receipt of a proposed declaration of non-significance 
from the lead agency, may complete and transmit a no- 
tice of assumption of lead agency status after meeting 
the requirements of WAC 463—46-345. As a result of 
compliance with WAC 463—46—345, the agency with ju- 
risdiction has in effect reversed the decision of the initial 
lead agency regarding environmental insignificance and 
as the new lead agency, will be required to prepare a 
draft EIS and exercise the other responsibilities of a lead 
agency under these guidelines. [Order 112, § 463—46- 
390, filed 12/15/76.] 


WAC 463-46-400 Duty to begin preparation of a 
draft EIS. After compliance with WAC 463—46-350, 
relating to preparation of a declaration of significance 
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and the listing of the proposal in the "EIS in Prepara- 
tion Register," the lead agency shall prepare the draft 
and final EIS in compliance with WAC 463-46-410 
through 463-46-695. [Order 112, § 463—46-400, filed 
12/15/76.] 


WAC 463-46-405 Purpose and function of a draft 
EIS. (1) The principal purpose of the draft EIS docu- 
ment is to transmit information concerning a proposed 
governmental action and the alternatives to that action 
to public officials, project sponsors, and interested citi- 
zens. While the contents of a draft EIS may span a wide 
spectrum of issues, the focus of the document is upon the 
following: 

(a) The assessment of the adverse impacts upon the 
environment which may result from the proposed action 
or its alternatives, and 

(b) An analysis of measures which may be taken to 
mitigate or eliminate those adverse impacts. 

(2) Another principal function to be served by the 
draft EIS process is to facilitate the transmittal to the 
lead agency from other governmental agencies and in- 
terested citizens substantive information concerning the 
adverse impacts upon the environment discussed inade- 
quately or erroneously in the draft EIS. The draft EIS 
process also provides an opportunity for reviewers of the 
document to bring to the attention of the lead agency 
any issue of potential environmental concern which 
should ‘be explored by the lead agency prior to the issu- 
ance of a final EIS. [Order 112, § 463-46—405, filed 
12/15/76.] 


WAC 463-46-410 Pre-draft consultation proce- 
dures. (1) Pre-draft consultation is consultation by the 
lead agency with another agency with jurisdiction or ex- 
pertise prior to completion of the draft EIS. Pre—draft 
consultation with another agency on proposals for pri- 
vate projects shall only be initiated by the lead agency 
when requested by a private applicant participating in 
the preparation of the draft EIS. Pre-draft consultation 
with another agency on public proposals may be initiat- 
ed at the option of the lead agency. 

(2) Pre-draft consultation is commenced when the 
lead agency sends to the consulted agency a packet of 
the following material related to the proposal: 

(a) Any application for licenses for the proposal in the 
possession of the lead agency. 

(b) A copy of the environmental checklist required by 
WAC 463-46-310, as reviewed pursuant to WAC 463- 
46-320. 

(c) Any information in addition to the checklist re- 
sulting from application of WAC 463-46—330. 

(d) Any other information deemed relevant to the 
proposal by the lead agency such as: 

(i) Prior EISs; 

(ii) Portions of applicable plans or ordinances; or, 

(iii) Prior scientific studies applicable to the site. 

(3) Agencies so consulted will have forty-five days 
from receipt of the packet to respond in writing to the 
lead agency. The required contents of the consulted 
agency response are governed by WAC 463-46-500 
through 463-46-540. 
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(4) The lead agency shall incorporate the relevant in- 
formation received from other agencies during the pre— 
draft consultation stage into the draft EIS, by either 
summarizing the major findings which are contained in 
each of the consulted agency's responses or utilizing all 
of the data received. In the event the lead agency disa- 
grees with any conclusion expressed in the information 
received from the consulted agency, the conclusion shall 
be set forth together with the position of the lead agen- 
cy. The information required by this subsection may be 
placed wherever in the draft EIS the lead agency deems 
most appropriate. There is no requirement that either 
the draft or final EIS include responses to pre—draft 
consultation in a separate "response" section. [Order 
112, § 463-46-410, filed 12/15/76.] 


WAC 463-46-420 Preparation of EIS by persons 
outside the lead agency. (1) Preparation of the EJS is the 
responsibility of the lead agency, by or under the direc- 
tion of its responsible official. No matter who partici- 
pates in the preparation of the EIS, it is nevertheless the 
EIS of the responsible official of the lead agency. The 
responsible official, prior to distributing the draft EIS, 
shall be satisfied that it complies with the provisions of 
these guidelines and the guidelines of the lead agency. 

(2) An EIS may be prepared by a private applicant or 
agent thereof, or by an outside consultant retained by 
either a private applicant or the lead agency. In such 
case, the responsible official within the lead agency shall 
assure that the EIS is prepared in a responsible manner 
and with appropriate methodology. The responsible offi- 
cial shall direct the areas of research and examination to 
be undertaken, as well as the organization of the result- 
ing document. 

(3) If a person other than the lead agency is preparing 
the EIS, the responsible official will coordinate any pre— 
draft consultation procedures so that the individual pre- 
paring the EIS immediately receives all substantive in- 
formation submitted by consulted agencies. The 
responsible official shall also attempt to obtain any in- 
formation needed by the person preparing the EIS which 
is on file with another agency or federal agency. The re- 
sponsible official shall allow any private party preparing 
an EIS access to all public records of the lead agency 
which are relevant to the subject matter of the EIS, 
pursuant to chapter 42.17 RCW [Public Disclosure and 
Public Records Law; Initiative 276, 1973]. 

(4) The council shall specifically provide in its own 
guidelines those situations in which a private applicant 
may be required or authorized to participate in the 
preparation of an EIS. Such council guidelines may not 
require more information of a private applicant that al- 
lowed by this chapter, but may authorize a lesser degree 
of participation by a private applicant than allowed 
herein: Provided, That nothing herein shall be construed 
to prohibit the council from charging any fee of an ap- 
plicant which the agency is otherwise authorized to 
charge. 

(5) No private applicant shall be required to partici- 
pate in the preparation of an EIS except when consistent 
with the guidelines of the lead agency. A private appli- 
cant may, however, volunteer to provide any information 
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or effort desired, so long as the contents and organiza- 
tion of the resulting EIS are supervised and approved by 
the responsible official as required by this section. 

(6) The provisions of this section apply to both the 
draft and final EIS. [Order 112, § 463—-46—420, filed 
12/15/76.] 


WAC 463-46-425 Organization and style of a draft 
EIS. (1) The required contents of a draft EIS for pro- 
posals of both a project and non—project nature are set 
forth in WAC 463-46-440. The contents of a draft EIS 
prepared pursuant to that section shall be organized as 
set forth in subsections (2) and (3) of this section. 

(2) Each draft EIS shall begin with an introduction, 
table of contents, distribution list, summary, and a des- 
cription of the proposed action. The information con- 
tained in each section shall conform to the applicable 
requirements set forth in WAC 463-46-440(1) through 
463-46-440(6). Organization variation is not permitted 
for these portions of the draft EIS. 

(3) The organization and style of the remaining con- 
tent of the EIS may be varied, at the option of the lead 
agency, from the format set forth in WAC 463-46- 
440(7) through 463-46-440(14): Provided, That all of 
the subject matters required by WAC 463-46—440 shall 
be contained somewhere within the draft EIS. 

(4) The lead agency that prepares a draft EIS should 
keep in mind that the purpose of a draft EIS is to aid 
decision-makers in considering the significant environ- 
mental impacts of their decisions. This purpose is not 
served by EISs which are excessively detailed and overly 
technical. Clarity and conciseness of presentation are of 
crucial importance in ensuring that EISs prepared under 
these guidelines are considered and actually utilized in 
decision-making processes. [Order 112, § 463—46-425, 
filed 12/15/76.] 


WAC 463-46-440 Contents of a draft EIS. (1) The 
following subsections set forth the required contents of a 
draft EIS: Provided, That where an agency is preparing 
a draft EIS in order to satisfy the requirements of 
NEPA, as well as SEPA, and the regulations of the ap- 
plicable federal agency require items in addition to that 
set forth below, then the contents of the draft EIS may 
be expanded as necessary to meet the requirements of 
that federal agency. 

(2) Introduction. The following information shall be 
succinctly set forth at the beginning of the draft EIS: 

(a) Action sponsor, and a brief (one or two sentence) 
description of the nature of the proposal and its location 
(street address, or nearest crossroads or cross—streets). 

(b) Lead agency, responsible official, and the name 
and address of a contact person to whom comments, in- 
formation and questions may be sent. 

(c) Authors and principal contributors to the draft 
EIS and the nature or subject area of their contribution. 

(d) List of all licenses which the proposal is known to 
require. 

(e) Location of EIS background data. 

(f) Cost to the public for a copy of the EIS pursuant 
to chapter 42.17 RCW. 

(g) Date of issue of the draft EIS. 
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(h) Dates by which consulted agency and public com- 
ments must be received to be incorporated into the final 
EIS. 

(3) Table of contents. 

(4) Distribution list. The draft EIS shall include a list 
of the names of all agencies, federal agencies, organiza- 
tions and persons to whom the draft EIS will be sent 
upon publication [See WAC 463-46—460]. 

(5) Summary of the contents of the draft EIS. Each 
draft EIS shall contain a summary of its contents as an 
aid to the agency decision—makers. The lead agency is to 
bear in mind that agencies other than the lead agency 
may be utilizing the EIS as an aid in decision-making. 
Therefore, care should be taken to ensure that the scope 
of the summary and the EIS is sufficiently broad to be 
useful to those other agencies being requested to license 
or approve a proposal. The summary shall contain only a 
short restatement of the main points discussed in the 
EIS for each of the various subject areas. In the event 
impacts cannot be predicted with certainty, the reason 
for uncertainty together with the more likely possibilities 
should be concisely stated. In most cases it is expected 
that the summary will run two to five pages, but it shall 
not be more than ten pages. The summary shall include 
a brief description of the following: 

(a) The proposal, including the purpose or objectives 
which are sought to be achieved by the sponsor. 

(b) The direct and indirect impacts upon the environ- 
ment which may result from the proposal. 

(c) The alternatives considered, together with any 
variation in impacts which may result from each 
alternative. 

(d) Measures which may be effectuated by the appli- 
cant, lead agency, or other agency with jurisdiction to 
mitigate or eliminate adverse impacts which may result 
from the proposal. 

(e) Any remaining adverse impacts which cannot or 
will not be mitigated. 

(6) Description of the proposal. The draft EIS shall 
include a description of the total proposal, including, but 
not limited to, the following: 

(a) The name of the proposal and sponsors. 

(b) The location of the project, or area affected by a 
non—project action, including an address, if any, and a 
legal description: Provided, That where the legal des- 
cription is by metes and bounds, or is excessively 
lengthy, a map, in lieu of a legal description, shall be 
included which enables a lay person to precisely under- 
stand the location of the proposal. 

(c) Reference to the file numbers, if known, of any 
other agencies involved so the proposal's location may be 
identified with precision by the consulted agency. 

(d) If the proposal involves phased construction over a 
period of time, the timing of each construction phase 
should be identified; and if it is anticipated that later 
phases of the proposal will require future environmental 
analyses, these should be identified. 

(e) A description of the major physical and engineer- 
ing aspects of the proposal. This description should be 
tailored to the environmental impacts later discussed, 
with those physical aspects of the proposal causing the 
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greater impacts being given the more detailed descrip- 
tion. Inclusion of detailed engineering drawings and 
technical data should normally be avoided. Material of 
this nature should be retained in agency files and sup- 
plied to consulted agencies upon request. 

(f) A brief description of existing comprehensive land 
use plans and zoning regulations applicable to the pro- 
posal, and how the proposal is consistent and inconsis- 
tent with them. 

(g) Within the general guidelines of this subsection, 
the lead agency has discretion to determine the content 
and level of detail appropriate to adequately describe the 
proposal. 

(7) Existing environmental conditions. This section 
shall include the following: 

(a) A general assessment of the existing environment, 
covering those areas of the environment listed in WAC 
463-46-444, 

(i) The level of detail used in presenting the existing 
environment should be proportionate to the impacts the 
proposal will have if approved. 

(ii) Areas of the environment which are not relevant 
to the identified impacts need only be mentioned gener- 
ally, or not at all. 

(iii) Inventories of the species of flora and fauna 
present on the site should be avoided; rather, emphasis 
should be placed upon those species and habitats which 
may be significantly affected. 

(iv) This subsection shall be brief, non-technical, and 
easily understandable by lay persons, and provide the 
necessary background for understanding the proposal's 
impacts. 

(b) Specific reference shall be made to those inven- 
tories and data studies which provided the informational 
source for part or all of the contents of this subsection. 

(8) The impact of the proposal on the environment. 
The following items shall be included in this subsection: 

(a) The known impacts resulting from the proposal 
within any element of the environment listed in WAC 
463—46—444, the effects of which are either known to be, 
or which may be significant (whether beneficial or ad- 
verse), shall be discussed in detail; impacts which are 
potential, but not certain to occur, shall be discussed 
within reason. 

(b) Elements of the environment which will not be 
significantly affected shall be marked "N/A" (not ap- 
plicable) as set forth in WAC 463-46—444(1). 

(c) Direct and indirect impacts of the total proposal, 
as described in subsection (8)(a) above shall be exam- 
ined and discussed (for example, cumulative and 
growth—inducing impacts). 

(d) The possibility that effects upon different elements 
of the environment will interrelate to form significant 
impacts shall be considered. 

(9) The relationship between local short-term uses of 
man's environment and maintenance and enhancement of 
long-term productivity. The following items shall be in- 
cluded in this subsection: 

(a) An identification of the extent to which the pro- 
posal involves trade-offs between short-term gains at 
the expense of long—term environmental losses. 
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(i) The phrases "short-term" and "long-term" do not 
refer to any fixed time periods, but rather are to be 
viewed in terms of the significant environmental impacts 
of the proposal. 

(ii) Impacts which will narrow the range and degree 
of beneficial uses of the environment or pose long-term 
risks to human health shall be given special attention. 

(b) A discussion of the benefits and disadvantages of 
reserving for some future time the implementation of the 
proposal, as opposed to possible approval of the proposal 
at this time. 

(i) The agency perspective should be that each gener- 
ation is, in effect, a trustee of the environment for suc- 
ceeding generations. 

(ii) Particular attention should be given to the possi- 
bility of foreclosing future options or alternatives by im- 
plementation of the proposal. 

(10) Irreversible or irretrievable commitments of re- 
sources. The following items shall be included in this 
subsection: 

(a) An identification of all substantial quantities of 
natural resources, including sources of energy and non- 
renewable materials, which will be committed by the 
proposal on a permanent or long-term basis. Commit- 
ment of natural resources also includes the lost oppor- 
tunities to make other uses of the resources in question. 

(b) This subsection may be integrated with subsection 
(9) above in order to more usefully present the informa- 
tion required by both sections. 

(11) Adverse environmental impacts which may be 
mitigated. The following items shall be included in this 
subsection: 

(a) A description of reasonable alterations to the pro- 
posal which may result in avoiding, mitigating or reduc- 
ing the risk of occurrence of any adverse impacts upon 
the environment. 

(b) Energy conservation measures, including more ef- 
ficient utilization of conventional techniques (e.g., insu- 
lation) as well as newer methods. 

(c) Each alternative discussed in (a) and (b) above 
shall be evaluated in terms of its effect upon the envi- 
ronment, its technical feasibility, and its economic 
practicability. 

(12) Alternatives to the proposal. This subsection shall 
include the following items: 

(a) A description and objective evaluation of any rea- 
sonable alternative action which could feasibly attain the 
objective of the proposal. 

(i) Reasonable alternatives shall include any action 
which might approximate the proposal's objective, but at 
a lower environmental cost or decreased level of envi- 
ronmental degradation. 

(ii) Reasonable alternatives may be those which are 
capable of being effected by either the lead agency or 
other agency having jurisdiction. 

(b) The "no-action" alternative shall be evaluated 
and compared to the other alternatives. 

(c) The adverse environmental effects of each alter- 
native shall be identified. 
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(d) The analysis of alternatives should be sufficiently 
detailed to permit a comparative evaluation of each al- 
ternative and the proposal as described in subsection (6) 
of this section. 

(e) In those instances where the proposal is for a pri- 
vate project on a specific site, the alternatives considered 
shall be limited to the "no—action" alternative plus other 
reasonable alternative means of achieving the objective 
of the proposal on the same site or other sites owned or 
controlled by the same proponent (which may include 
only alterations for mitigation under subsection (11) of 
this section). This limitation shall not apply when the 
project proponent is applying for a rezone or contract 
rezone. 

(f) Subsection (12) may be integrated with subsection 
(11) of this section in order to more usefully present the 
information required by both subsections. 

(g) The use of the term "reasonable" is intended to 
limit both the number and range of alternatives that 
shall be described and evaluated in this subsection, as 
well as the amount or level of detail which the EIS shall 
employ for each alternative that is discussed and 
evaluated. 

(13) Unavoidable adverse impacts. This subsection 
shall include the following items: 

(a) A listing of those impacts included in subsection 
(8) of this section which are adverse but cannot, or will 
not, be mitigated or avoided by modifications to the 
project. 

(b) For any impact discussed in subsection (8) of this 
section which is determined to be non—adverse, the ra- 
tionale for such determination shall be clearly stated. 

(c) [Optional] A discussion of the relationship be- 
tween the costs of the unavoidable adverse environmen- 
tal impacts and the expected beneficial environmental 
impacts which will result from the implementation of the 
proposed action. 

(14) Other issues. A draft EIS may contain a section 
labeled "Other Issues" within which those other prob- 
lems and issues not pertaining to any element listed in 
WAC 463—46-444, but which are relevant to the pro- 
posal, shall be identified. The section shall be limited to 
a brief identification of such problems or issues. The 
lead agency may adopt guidelines that delineate the 
problems or issues identified under this subsection. [Or- 
der 112, § 463-46-440, filed 12/15/76.] 


WAC 463-46-442 Special considerations regarding 
contents of an EIS on a non-project action. (1) The re- 
quirements of WAC 463—46-440 apply to the contents 
of a draft EIS on a proposal for a non—project action. 
Lead agencies, however, have greater flexibility in their 
approach to achieving compliance with the requirements 
of WAC 463—46—440 in writing and EIS for.non—project 
actions, because normally less specific details are known 
about the proposal and any implementing projects, as 
well as the anticipated impacts on the environment. 

(2) The lead agency should be alert to the fact that it 
is in the development and review of proposals for non— 
project actions where the range of alternatives is typic- 
ally more broad than that of a proposal for a project ac- 
tion (which is often narrowed to a specific location and 
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design). The proposal should be described in a manner 
which encourages consideration of a number of alterna- 
tive methods of accomplishing its objective. For exam- 
ple, an objective of an agency's proposal should be stated 
as "the facilitation of the movement of people from point 
A to point B" rather than "the widening of an urban ar- 
terial in order to accommodate additional privately— 
owned passenger vehicles." [Order 112, § 463~46—-442, 
filed 12/15/76.] 


WAC 463-46-444 List of elements of the environ- 
ment. (1) Every EIS shall have appended to it a list of 
the elements of the environment in subsection (2), (3) 
and (4) of this section. The lead agency shall place 
"N/A" ("not applicable") next to an item when the 
proposal, including its indirect impacts, will not signifi- 
cantly affect the area (or subarea) of the environment in 
question. Items marked "N/A" need not be mentioned 
in the body of the EIS. Subsections (2) and (3) of this 
section correspond in subject matter to the questions 
contained in the environmental checklist used for 
threshold determination, and the questions in the check- 
list may be used to interpret this outline listing. 


(2) ELEMENTS OF THE PHYSICAL 
ENVIRONMENT. 


(a) Earth. 
(i) Geology. 
(ii) Soils. 
Gii) Topography. 
(iv) Unique physical features. 
(v) Erosion. 
(vi) Accretion/avulsion. 


(b) Air. 
(i) Air quality. 
(ii) Odor. 
(iii) Climate. 
(c) Water. 


Gi) Surface water movement. 
(ii) Runoff/absorption. 

(iii) Floods. 

(iv) Surface water quantity. 
(v) Surface water quality. 
(vi) Ground water movement. 
(vii) Ground water quantity. 
(viii) Ground water quality. 
(ix) Public water supplies. 


(i) | Numbers or diversity of species. 
(ii) Unique species. 

(iii) Barriers and/or corridors. 

(iv) Agricultural crops. 


(i) Numbers or diversity of species. 
(ii) Unique species. 
(iii) Barriers and/or corridors. 
(iv) Fish or wildlife habitat. 
(f) Noise. 
(g) Light and glare. 
(h) Land use. 
(i) Natural resources. 
(i) Rate of use. 
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(ii) | Nonrenewable resources. 
(j) Risk of explosion or hazardous emissions. 


(3) ELEMENTS OF THE HUMAN 
ENVIRONMENT 


(a) Population. 
(b) Housing. 
(c) Transportation/circulation. 
(i) Vehicular transportation generated. 
(ii) Parking facilities. 
(iii) Transportation systems. 
(iv) Movement/circulation of people or 
goods. 
(v) Waterborne, rail and air traffic. 
(vi) Traffic hazards. 
(d) Public services. 
(i) Fire. 
(ii) Police. 
(iii) Schools. 
(iv) Parks or other recreational facilities. 
(v) Maintenance. 
(vi) Other governmental services. 
(e) Energy. 
(i) Amount required. 
Gi) Source/availability. 
(£) Utilities. 
(i) Energy. 
Gi) Communications. 
(iii) Water. 
(iv) Sewer. 
(v) Storm water. 
(vi) Solid waste. 
(g) Human health (including mental health). 
(h) Aesthetics. 
(i) Recreation. 
(j) Archeological /historical. 


(4) The following additional element shall be covered 
in all EISs, either by being discussed or marked "N/A," 
but shall not be considered part of the environment for 
other purposes: 

(a) Additional population characteristics. 

(i) Distribution by age, sex and ethnic 
characteristics of the residents in the 
geographical area affected by the en- 
vironmental impacts of the proposal. 


[Order 112, § 463-46-444, filed 12/15/76.] 


WAC 463-46-450 Public awareness of availability 
of draft EIS. (1) Upon publication by the council of the 
draft EIS, the responsible official shall list the proposal 
in the lead agency's "EIS Available Register" main- 
tained at the agency's SEPA public information center. 

(2) The lead agency is encouraged, but not required, 
to use any reasonable method calculated to inform the 
public of the availability of the draft EIS and of the 
procedures for requesting a public hearing. Examples of 
such methods are publication of notice in a newspaper of 
general circulation in the county, city or general geo- 
graphic area where the proposal is located; notifying 
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private groups that are known to be interested in a cer- 
tain proposal; contacting news media personnel and en- 
couraging news coverage; and, placing notices in 
appropriate regional, neighborhood or ethnic periodicals. 
{Order 112, § 463—46-450, filed 12/15/76.] 


WAC 463-46-455 Circulation of the draft EIS 
Review period. (1) A consulted agency shall have a 
maximum of thirty-five days from the date of listing of 
the proposal in the "EIS Available Register" in which to 
review the draft and forward its comments and informa- 
tion with respect thereto to the lead agency. If a con- 
sulted agency with jurisdiction requires additional time 
to develop and complete new data on the proposal, a fif- 
teen day extension may be granted by the lead agency. 
Extensions may not be granted for any other purpose. 

(2) There shall be allowed a period of thirty-five days 
from the date of the listing of the proposal in the "EIS 
Available Register" for the public to forward to the lead 
agency any comments upon or substantive information 
related to the proposal and the draft EIS. [Order 112, § 
463-46-455, filed 12/15/76.] 


WAC 463-46-460 Specific agencies to which draft 
EIS shall be sent. (1) A copy of each draft EIS shall be 
mailed no later than the day that it is listed in the "EIS 
Available Register" to the following: 

(a) The department of ecology. 

(b) Each federal agency having jurisdiction by law 
over a proposed action. 

(c) Each agency having jurisdiction by law over, or 
environmental expertise pertaining to a proposed action, 
as defined by WAC 463—46-040 and 463-46-465 (re- 
quired by RCW 43.21C.030(2)(d)). 

(d) Each city/county in which adverse environmental 
effects identified in the draft EIS may occur if the pro- 
posed action is implemented. (This subsection does not 
apply to draft EISs for non—project actions.) 

(e) Each local agency or political subdivision which 
will be required to furnish additional public services as a 
result of implementation of the proposed action. 

(f) The applicable regional planning commission, re- 
gional clearinghouse, statewide clearinghouse, or area— 
wide council of government which has been designated 
to review and coordinate local governmental planning 
under the A-95 review process and other federal regula- 
tions and programs [See RCW 36.64.080, RCW 35.63- 
.070 and RCW 36.70.070]. 

(g) The lead agency's SEPA public information 
center. 

(h) [Optional] Any person, organization or govern- 
mental agency that has expressed an interest in the pro- 
posal, is known by the lead agency to have an interest in 
the type of proposal being considered, or receives gov- 
ernmental documents (e.g., local and regional libraries) 
may be sent a copy of the draft EIS. 

(2) An agency that receives a copy of the draft EIS 
does not become a "consulted agency" under these 
guidelines due to that factor alone. [See WAC 463—46— 
040, 463-46-465, 463-46-510 and 463-46-520 for 
those provisions that define a consulted agency.] [Order 
112, § 463-46-460, filed 12/15/76.] 
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WAC 463-46-465 Agencies possessing environmen- 
tal expertise. The following agencies shall be regarded as 
possessing special expertise relating to those categories 
of the environment under which they are listed: 

(1) Air quality. 

(a) Department of ecology. 

(b) Department of natural resources (only 
for burning in forest areas). 

(c) Department of social and health 
services. 

(d) Regional air pollution control authori- 
ty or agency. 

(2) Water resources and water quality. 

(a) Department of game. 

(b) . Department of ecology. 

(c) Department of natural resources 
(state-owned tidelands, harbor areas 
or beds of navigable waters). 

(d) Department of social and health ser- 
vices (public water supplies, sewer 
systems, shellfish habitats). 

(e) Department of fisheries. 

(f) Oceanographic commission (marine 
waters). 

(3) Fish and wildlife. 

(a) Department of game. 

(b) Department of fisheries. 

(c) Oceanographic commission (marine 
waters). 

(4) Solid waste. 

(a) Department of ecology. 


(b) Department of fisheries (dredge 
spoils). 

(c) Department of social and health 
services. 


(5) Noise. 
(a) Department of ecology. 
(b) Department of social and health 
services. 
(6) Hazardous substances (including radiation). 
(a) Department of ecology. 
(b) Department of social and health 
services. 
(c) Department of agriculture (foods or 
pesticides). 
(d) Department of fisheries (introduction 
into waters). 
(e) Oceanographic commission (introduc- 
tion into marine waters). 
(7) Natural resources development. 
(a) Department of commerce and eco- 
nomic development. 
(b) Department of ecology. 
(c) Department of natural resources. 
(d) Department of fisheries. 
(e) Department of game. 
(f) Oceanographic commission (related to 
marine waters). 
(8) Energy production, transmission and consumption. 
(a) Department of commerce and eco- 
nomic development (office of nuclear 
energy development. nuclear). 
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(b) Department of ecology. 

(c) Department of natural resources (geo- 
thermal, coal, uranium). 

(d) State energy office. 

(e) Energy facility site evaluation council 
(energy facilities). 

(f) Utilities and 
commission. 

(9) Land use and management. 

(a) Department of commerce and eco- 
nomic development. 

(b) Department of ecology. 

(c) Department of fisheries (affecting 
surface or marine waters). 

(d) Department of natural resources 
(tidelands or state-owned or —man- 
aged lands). 

Office of community development. 
(10) Tasspartation. 
(a) Department of highways. 


transportation 


(b) Utilities and transportation 
commission. 

(c) Oceanographic commission (water 
borne). 


(11) Recreation. 
(a) Department of commerce and eco- 
nomic development. 
(b) Department of game. 
(c) Department of fisheries. 
(d) Parks and recreation commission. 
(e) Department of natural resources. 
(12) Archaeological /historical. 
(a) Parks and recreation commission. 
(b) Washington state university at Pull- 
man (Washington archaeological re- 
search council). 


[Order 112, § 463—46-465, filed 12/15/76.] 


WAC 463-46-470 Cost to the public for reproduc- 
tion of environmental documents. The lead agency shall 
make available a copy of any environmental document, 
in the manner provided by chapter 42.17 RCW, charg- 
ing only those costs allowed therein and mailing costs: 
Provided, That no charge shall be levied for circulation 
of documents to other agencies which is required by 
these guidelines. [Order 112, § 463-46—470, filed 
12/15/76.] 


WAC 463-46-480 Public hearing on a proposal. 
When required. (1) If a public hearing on the proposal is 
held pursuant to some other requirement of law, such 
hearing shall be open to consideration of the environ- 
mental impact of the proposal, together with any avail- 
able environmental document. 

(2) In all other cases a public hearing on the environ- 
mental impact of a proposal shall be held whenever one 
or more of the following situations occur: 

(a) The lead agency determines, in its sole discretion, 
that a public hearing would assist the lead agency in 
meeting its responsibility to implement the purposes and 
goals of SEPA and these guidelines; or, 
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(b) When fifty or more persons residing within the 
jurisdiction of the lead agency, or who would be ad- 
versely affected by the environmental impact of the pro- 
posal, make written request to the lead agency within 
thirty—five days of the listing of the proposal in the "EIS 
Available Register"; or, 

(c) When two or more agencies with jurisdiction over 
a proposal make written request to the lead agency 
within thirty-five days of the listing of the proposal in 
the "EIS Available Register." 

(3) Whenever a public hearing is held under subsec- 
tion (2) of this section, it shall occur no later than fifty— 
one days from the listing of the proposal in the "EIS 
Available Register" and no earlier than fifteen days 
from such date of listing. [Order 112, § 463-46—480, 
filed 12/15/76.] 


WAC 463-46-485 Notice of public hearing on envi- 
ronmental impact of the proposal. (1) Notice of all pub- 
lic hearings to be held pursuant to WAC 463—46-480(2) 
shall be published in a newspaper of general circulation 
in the area where the project will be implemented. For 
non--project actions the notice shall be published in the 
general area where the lead agency has its principal of- 
fice. The notice shall be published no later than five 
days preceding the hearing. For non—project proposals 
having regional or statewide applicability, copies of the 
notice shall be transmitted to the Olympia bureaus of 
the associated press and united press international. 

(2) A notation of the hearing date and location shall 
be entered in the "EIS Available Register" maintained 
at the lead agency's SEPA public information center. 
[Order 112, § 463—46-485, filed 12/15/76.] 


WAC 463-46-490 Public hearing on the propos- 
al Use of environmental documents. Whenever a 
public hearing is held on the environmental impact of a 
proposal, it shall be open to discussion: of all environ- 
mental documents and any written comments which 
have been received by the lead agency prior to the hear- 
ing. A copy of the draft EIS shall be made available for 
public inspection at the public hearing. [Order 112, § 
463—46-490, filed 12/15/76.] 


WAC 463-46-495 Preparation of amended or new 
draft EIS. (1) A lead agency shall prepare an amended 
or new draft EIS whenever it determines: 

(a) That substantial changes have been made in the 
proposal, or significant new information concerning an- 
ticipated environmental impacts has become available 
subsequent to circulation of the initial draft EIS, and 

(b) That circulation of a new draft EIS is necessary to 
provide further input and review on the proposal. 

(2) In such event, the lead agency shall follow the 
provisions of WAC 463-46-450 through 463-—46-490 
for the amended or new draft EIS. [Order 112, § 463- 
46-495, filed 12/15/76.] 


WAC 463-46-500 Responsibilities of consulted 
agencies———Local agencies. Each local agency, when 
responding to a consultation request prior to a threshold 
determination, participating in pre—-draft consultation, or 


463-46-530 


reviewing a draft EIS, shall provide to the lead agency 
that substantive data, information, test results and other 
material which it possesses relevant to its area of juris- 
diction, to the services it will provide, or to the impacts 
upon it associated with the proposal. Field investigations 
are not required of local consulted agencies. Local agen- 
cies are not required to transmit information which has 
been previously transmitted to the lead agency, or which 
is already reflected in the draft EIS. [Order 112, § 463- 
46-500, filed 12/15/76.] 


WAC 463-46-510 Responsibilities of consulted 
agencies———State agencies with jurisdiction. Each state 
agency with jurisdiction, when responding to a consulta- 
tion request prior to a threshold determination, partici- 
pating in pre—draft consultation, or reviewing a draft 
EIS, shall immediately begin the research and, if neces- 
sary, field investigations which it would normally con- 
duct in conjunction with whatever license it requires for 
a proposal; or, in the event no license is involved the 
agency with jurisdiction shall investigate the impacts of 
the activity it will undertake which gives it jurisdiction 
over a portion of the proposal. The end result of these 
investigations should be that each agency with jurisdic- 
tion will be able to transmit to the lead agency substan- 
tive information on those environmental impacts of the 
proposal which are within the scope of the license or ac- 
tivity of the agency with jurisdiction. An agency with 
jurisdiction, in its response to the lead agency, should 
also indicate which of the impacts it has discovered may 
be mitigated or avoided and how this might be accom- 
plished, and describe those areas of environmental risks 
which remain after it has conducted the investigations 
that may have been required. [Order 112, § 463—46- 
510, filed 12/15/76.] 


WAC 463-46-520 Responsibilities of consulted 
agencies. State agencies with environmental expertise. 
(1) Each state agency participating in pre—-draft consul- 
tation, or reviewing a draft EIS, lacking jurisdiction, but 
possessing environmental expertise pertaining to the im- 
pacts associated with a proposal [see WAC 463-46- 
465], when requested by the lead agency, shall provide 
to the lead agency that substantive data, information, 
test results or other material relevant to the proposal 
which the consulted agency then possesses relating to its 
area of special expertise. 

(2) The consulted agency may at its option investi- 
gate, develop and transmit whatever additional informa- 
tion is necessary for the lead agency to meet its 
responsibilities under WAC 463—46—440 or 463—46—442. 
[Order 112, § 463—46—520, filed 12/15/76.] 


WAC 463-46-530 Responsibilities of consulted 
agencies ‘When pre-draft consultation has occurred. 
When a consulted agency has engaged in the pre-draft 
consultation procedures set forth in WAC 463—46-410, 
the scope and depth of its required review and comment 
upon the draft EIS is limited to those appropriate and 
relevant matters which were not contained in its previous 
response (such as when significant new information be- 
comes available which was not available to the consulted 
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agency during the pre—draft consultation stage). [Order 
112, § 463-46-530, filed 12/15/76.] 


WAC 463-46-535 Cost of performance of consulted 
agency responsibilities. A consulted agency shall not 
charge the lead agency for any costs incurred in com- 
plying with WAC 463-46—-500 through 463—46—540, in- 
cluding, but not limited to, such functions as providing 
relevant data to the lead agency and the reproduction of 
various documents that are transmitted to the lead 
agency. This section shall not prohibit a consulted agen- 
cy from charging those costs allowed by chapter 42.17 
RCW, for the reproduction of any environmental docu- 
ment when the request for a copy of the document is 
from an agency other than the lead agency, or from an 
individual or private organization. [Order 112, § 463- 
46-535, filed 12/15/76.] 


WAC 463-46-540 Limitations on responses to con- 
sultation. In those instances where part or all of the rel- 
evant data possessed by any consulted agency is either 
voluminous in nature, extremely bulky or otherwise in- 
capable of ready transmittal to the lead agency, or con- 
sists of a report or document published by another 
agency, or represents a standard text or other work ob- 
tainable at a public library, such data or information 
may be clearly identified or cited by the consulted agen- 
cy in its comments to the lead agency and the data itself 
need not be transmitted. When the consulted agency 
identifies relevant data, files or other material pursuant 
to this section, it shall describe briefly the nature of such 
information and clearly indicate its relevance to the en- 
vironmental analysis of the proposed action in question. 
If the details of the proposal supplied with the consulta- 
tion request are not sufficient to allow a complete re- 
sponse, the consulted agency shall be required to 
transmit only that information it is capable of develop- 
ing from the material sent to it with the consultation re- 
quest. [Order 112, § 463-46-540, filed 12/15/76.] 


WAC 463-46-545 Effect of no written comment. If 
a consulted agency does not respond with written com- 
ments within thirty-five days of the date of listing of the 
draft EIS in the "EIS Available Register," or fails to 
respond within the fifteen-day extension period which 
may have been granted by the lead agency, the lead 
agency may assume that the consulted agency has no 
information relating to the potential impact of the pro- 
posal upon the subject area of the consulted agency's ju- 
risdiction or special expertise. Any consulted agency 
which fails to submit substantive information to the lead 
agency in response to a draft EIS is thereafter barred 
from alleging any defects in the lead agency's compli- 
ance with WAC 463-46-400 through 463—46-495, or 
with the contents of the final EIS. [Order 112, § 463- 
46-545, filed 12/15/76.] 


WAC 463-46-550 Preparation of the final EIS 
Time period allowed. The lead agency shall prepare a fi- 
nal EIS within seventy-five days of the listing of the 
proposal in the "EIS Available Register." The lead 
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agency may extend the time period whenever the pro- 
posal is unusually large in scope, or the environmental 
impact associated with the proposal is unusually com- 
plex. [Order 112, § 463-46-550, filed 12/15/76.] 


WAC 463-46-570 Preparation of the final EIS. 
Contents When no critical comments received on the 
draft EIS. (1) If the lead agency does not receive any 
comments critical of the scope or content of the draft 
EIS, the lead agency may prepare a statement to the ef- 
fect that no critical comments were received and circu- 
late that statement in the manner prescribed in WAC 
463-46-600. 

(2) The statement prepared and circulated pursuant 
to subsection (1) above, together with the draft EIS 
(which is not recirculated with the statement), shall 
constitute the "final EIS" for the proposal: Provided, 
That when the draft EIS was not circulated to the office 
of the governor or the ecological commission, then the 
draft EIS shall be attached only to the statement sent to 
these agencies. [Order 112, § 463-46-570, filed 
12/15/76.] 


WAC 463-46-580 Preparation of the final EIS 
Contents ‘When critical comments received on the 
draft EIS. (1) When the lead agency receives any com- 
ments critical of the scope or content of the draft EIS, 
whether made in writing or made orally at any public 
hearing on the environmental impact of the proposal, it 
shall comply with either subsection (2) or (3) below. 

(2) The lead agency may determine that no changes 
are required in either the draft EIS or the proposal, de- 
spite the critical comments that were received during the 
commenting period. The lead agency must prepare a 
document containing a general response to the comments 
that were received, the text or summary of written com- 
ments, and a summary of the oral comments made by 
the public at any hearing held on the proposal or its en- 
vironmental impacts. The lead agency shall then circu- 
late the document in the manner prescribed in WAC 
463—46-600: Provided, That when the draft EIS was not 
circulated to the office of the governor or the ecological 
commission, then the draft EIS shall be attached only to 
the statement sent to these agencies. 

(3) The lead agency may determine that it is neces- 
sary and appropriate to rewrite the contents of the draft 
EIS in order to respond to critical comments received 
during the commenting period. In such instances, the 
lead agency shall circulate the re-written EIS in the 
manner specified in WAC 463-46-600. The lead agency 
shall ensure that the re-written EIS evidences an affir- 
mative response by the lead agency to the critical com- 
ments, or alternatively, contains a summary of those 
critical comments with which it does not agree. 

(4) A document prepared and circulated pursuant to 
subsection (2) or (3) above shall constitute the "final 
EIS" for the proposal. [Order 112, § 463—46-580, filed 
12/15/76.] 


WAC 463-46-600 Circulation of the final EIS. The 
final EIS shall be circulated to the department of ecolo- 
gy, office of the governor or the governor's designee, the 
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ecological commission, the lead agency's SEPA public 
information center, agencies with jurisdiction, and fed- 
eral agencies with jurisdiction which received the draft 
EIS. It shall be made available to the public in the same 
manner and cost as the draft EIS. [Order 112, § 463- 
46-600, filed 12/15/76.] 


WAC 463-46-650 Effect of an adequate final EIS 
prepared pursuant to NEPA. (1) The requirements of 
this chapter relating to the preparation of an EIS shall 
not apply when an adequate final EIS has been prepared 
pursuant to the national environmental policy act of 
1969 (NEPA), in which event such EIS may be utilized 
in lieu of a final EIS separately prepared under SEPA. 

(2) The final EIS of a federal agency shall be ade- 
quate unless: 

(a) A court rules that it is inadequate; or, 

(b) The administrator of the United States Environ- 
mental Protection Agency issues a written comment 
pursuant to the Federal Clean Air Act, 42 U.S.C. § 
1857, which determines it to be inadequate; or, 

(c) The environmental elements of WAC 463—46-444, 
when applied locally, are not adequately treated in it. 

(3) If, after review thereof, the lead agency deter- 
mines that the federal EIS is adequate, it shall be listed 
in the "EIS Available Register" in the SEPA public in- 
formation center. 

(4) A public hearing on the sole issue of the adequacy 
of the content of a federal EIS shall be held if, within 
thirty-five days of its listing in the register, at least fifty 
persons who reside within the jurisdiction of the lead 
agency, or are adversely affected by the environmental 
impact of the proposal, make written request therefor. 
The lead agency shall reconsider its determination of 
adequacy in view of comments received at any such 
public hearing. [Order 112, § 463—46-650, filed 
12/15/76.] 


WAC 463-46-652 Supplementation by a lead agen- 
cy of an inadequate final NEPA EIS. When a final EIS 
prepared pursuant to NEPA is inadequate under the 
criteria set forth in WAC 463-46-650(2), then the lead 
agency shall either: 

(1) Prepare a draft EIS independent of the final 
NEPA EIS or 

(2) Modify or supplement the final NEPA EIS as 
necessary to prepare an adequate draft EIS. [Order 112, 
§ 463-46-652, filed 12/15/76.] 


WAC 463-46-660 Use of previously prepared EIS 
for a different proposed action. (1) An agency may 
adopt and utilize a previously prepared EIS, or portion 
thereof, to satisfy certain of the EIS requirements appli- 
cable to a different proposed action, as set forth in (2) 
and (3) below. In such event, two requirements shall be 
met: 

(a) The previous EIS or portion thereof, together with 
any supplement to it, shall meet the requirements of 
these guidelines applicable to an EIS for the new pro- 
posed action, and 

(b) A previous EIS shall not be used without an ex- 
planatory supplement where any intervening change in 
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conditions would make the previous EIS misleading 
when applied to the new proposed action. 

(2) When the new proposed action will have an im- 
pact on the environment that was not adequately ana- 
lyzed in the previously prepared EIS, the lead agency 
shall prepare a draft supplemental EIS and comply with 
the provisions of WAC 463—46-400 through 463-46- 
695. The contents of the draft and final supplemental 
EIS shall be limited to those impacts of the proposed 
action which were not adequately analyzed in the earlier 
EIS. 

(3) When the new proposed action will not have an 
impact on the environment that is substantially different 
than the impacts of the earlier proposed action, the lead 
agency may prepare a written statement setting forth its 
determination under this subsection and list the proposal 
in the "EIS Available Register". The lead agency shall 
not be required to prepare a new or supplemental draft 
or final EIS on the new proposed action when this sub- 
section is determined to apply. The provisions of WAC 
463—46-480 through 463—46—490, relating to a public 
hearing on the environmental impact of a proposal shall 
apply, however, to proposed actions determined to be 
under the provisions of this subsection. [Order 112, § 
46346660, filed 12/15/76.] 


WAC 463-46-690 Use of lead agency's EIS by oth- 
er acting agencies for the same proposal. (1) When an 
agency is considering an action which is identified as 
part of a proposal covered by a final EIS of a lead 
agency, and the agency now considering the action was 
consulted as an agency with jurisdiction during the con- 
sultation process on the previous EIS because of the ac- 
tion it is now considering, such agency must utilize the 
previous EIS unchanged when it is considering its 
present action except under the conditions of subsection 
(2) hereof. 

(2) An agency with jurisdiction shall review and con- 
sider supplementing an EIS prepared by the lead agency 
only if: 

(a) The proposal has been significantly modified since 
the lead agency prepared the EIS; or, 

(b) The action now being considered was identified in 
the lead agency's EIS as one which would require fur- 
ther environmental evaluation; or, 

(c) The level of design or planning for the proposal 
has become more detailed, revealing inadequately ana- 
lyzed impacts; or, 

(d) Technical data has become available which indi- 
cates the presence of a significant adverse environmental 
impact. 

In such cases, the acting agency shall prepare a sup- 
plement to the lead agency's EIS if, and only if, it de- 
termines that significant adverse environmental impacts 
have been inadequately analyzed in the lead agency's 
EIS. 

(3) If an agency is not listed as a licensing agency in 
the draft EIS pursuant to WAC 463—46—440(2)(d) and 
did not receive a copy of the draft EIS, such agency 
shall not be limited by the contents of the earlier EIS in 
preparing its statement. [Order 112, § 463—46-690, filed 
12/15/76.] 
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WAC 463-46-695 Draft and final supplements to a 


revised EIS. (1) In any case where the lead agency is - 


preparing a supplement to an earlier EIS or to an EIS 
prepared pursuant to NEPA, it shall prepare a draft 
supplemental EIS and comply with WAC 463-46-450. 
Copies of both the prior and supplemental EIS shall be 
maintained at the SEPA public information center, and 
copies of the prior EIS, as well as the supplement, shall 
be transmitted to the consulted agencies which had not 
previously received it. 

(2) Upon preparation of the draft supplemental EIS, 
the lead agency shall comply with WAC 463-46-550 
through 463—46-580 and the final supplemental EIS, 
together with the earlier EIS, shall be regarded as a fi- 
nal EIS for all purposes of these guidelines. [Order 112, 
§ 463-46-695, filed 12/15/76.] 


Wac 463-46-700 No action for seven days after 
publication of the final EIS. The council shall not take 
any major action (as defined in WAC 463—46-040(24)) 
on a proposal for which an EIS has been required, prior 
to seven days from the publication of the final EIS and 
its listing in the "EIS Available Register" maintained at 
the ‘agency's SEPA public information center. [Order 
112,'§ 463—46—700, filed 12/15/76.] 


WAC 463-46-830 Responsibility of agencies—— 
SEPA public information center. (1) The SEPA infor- 
mation center shall be the energy facility site evaluation 
council office. 

(2) The following documents shall be maintained at 
the council's SEPA public information center: 

(a) Copies of all declarations of non—-significance filed 
by the agency, for a period of one year. 

(b) Copies of all EISs prepared by the council, for a 
period of three years. Draft EISs which have been su- 
perseded by a final EIS need not be maintained at the 
center. 

(3) In addition, the council shall maintain the follow- 
ing registers at:its information center, each register in- 
cluding for each proposal its location, a brief (one 
sentence or phrase) description of the nature of the pro- 
posal, the date first listed on the register, and a contact 
person or office from which further information may be 
obtained: 

(a) A "Proposed Declaration of Non—Significance 
Register" which shall contain a listing of all current 
proposed declarations of non-significance. 

(b) An "EIS in Preparation Register" which shall 
contain a listing of all proposals for which the council is 
currently preparing an EJS, and the date by which the 
EIS is expected to be available. 

(c) An "EIS Available Register" which shall contain 
a listing of all draft and final EISs prepared by the 
council during the previous six months, including there- 
on the date by which comments. must be received on 
draft EISs, and the date for any public hearing sched- 
uled for the proposal. 

(4) Each of the registers required by subsection (3) 
hereof shall be kept current and maintained at the in- 
formation center for public inspection. In addition, the 
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registers, or updates thereof containing new entries add- 
ed since the last mailing, shall be mailed once every two 
weeks to those organizations and individuals who make 
written request therefor, unless no new proposals are 
placed on the register, in which event a copy of the reg- 
ister or update shall be mailed when a new proposal is 
added. The council may charge a periodic fee for the 
service of mailing the registers or updates, which shall 
be reasonably related to the costs of reproduction and 
mailing. 

(5) The documents required to be maintained at the 
information center shall be available for public inspec- 
tion, and copies thereof shall be provided upon written 
request. The council may charge for copies in the man- 
ner provided by chapter 42.17 RCW, and for the cost of 
mailing. [Order 112, § 463-46-830, filed 12/15/76.] 


WAC 463-46-840 Application of agency guidelines 
to ongoing actions. (1) Agency guidelines shall apply to 
any proposed action when initiated subsequent to the ef- 
fective date of the guidelines of the lead agency or the 
agency proposing the action. 

(2) For proposals made prior to the effective date of 
the guidelines of the lead agency or the agency propos- 
ing the action, agency guidelines shall apply to those el- 
ements of SEPA compliance remaining to be undertaken 
subsequent to the effective date of such guidelines. 
Agency guidelines adopted pursuant to RCW 43.21C- 
.120 and the requirements of this chapter shall not be 
applied to invalidate or require modification of any 
threshold determination, EIS or other element of SEPA 
compliance undertaken or completed prior to the effec- 
tive date of the guidelines of the lead agency or agency 
proposing the action. [Order 112, § 463-46-840, filed 
12/15/76.] 


WAC 463-46-910 Severability. If any provision of 
this .chapter or its application to any person or circum- 
stance is held invalid, the remainder of this chapter, or 
the application of the provision to other persons or cir- 
cumstances, shall not be affected. [Order 112, § 463- 
46-910, filed 12/15/76.] 


Chapter 463-50 WAC 
INDEPENDENT CONSULTANTS——_GUIDELINES 


WAC 

463-50-010 Purpose and scope of this chapter. 

463-—50-020 Solicitation of proposals to perform work. 

463—50-030 Principles governing selection of independent 
consultants. 

463-50-040 Duties to be performed. 

463—50—050 Basis for compensation. 


WAC 463-50-010 Purpose and scope of this chap- 
ter. It is the purpose of this chapter to publish guidelines 
regarding Council use of independent consultants. [Or- 
der 110, § 463—50-010, filed 11/16/76.] 


WAC 463-50-020 Solicitation of proposals to per- 
form work. Each proposal to contract with an indepen- 
dent consultant shall be the subject of a formal, written 
"Request for Proposal." The "Request for Proposal" 
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shall generally follow the outline and address the provi- 
sions of the "Guidelines for using outside consultants" 
published by the Office of Program Planning and Fiscal 
Management. A copy of the "Request for Proposal" 


shall be distributed to any requesting consulting firm. 


Further notice of the availability of the "Request for 
Proposals" may be provided by appropriate commercial 
advertising. [Order 110, § 463-50-020, filed 11/16/76.] 


WAC 463-50-030 Principles governing selection of 
independent consultants. Each consultant selected to per- 
form independent consulting services shall have demon- 
strated its qualifications on the basis of experience and 
competence in specific, or closely associated, areas for 
which consulting services are desired. A consultant shall 
not be hired or retained by the Council if upon exami- 
nation by the Council, a significant conflict of interest is 
found with regard to the applicant or other parties in- 
volved or potentially involved in the contested case pro- 
ceedings. [Order 110, § 463—50--030, filed 11/16/76.] 


WAC 463-350-040 Duties to be performed. The in- 
dependent consultant shall be primarily responsible for 
the review and evaluation of information provided by the 
applicant to determine areas of possible omissions or as- 
signments or studies as may be specified or provided for 
by the contract with the Council. The independent con- 
sultant may be contracted to: 

(1) Review and analyze the site certification applica- 
tion and supporting documents for compliance with the 
topical guidelines and for technical veracity, 

(2) identify areas of critical environmental sensitivity, 

(3) develop and provide such information as the 
Council may deem essential to an adequate site apprais- 
al and 

(4) provide technical advice to the Council during the 
site certification process. [Order 110, § 463-—S0—040, 
filed 11/16/76.] 


WAC 463-50-050 Basis for compensation. The ba- 
sis for compensation to be specified in contracts with in- 
dependent consultants shall generally be as follows: 

(1) For applications for site certification, where the 
total scope and/or volume of work is variable and acts to 
prevent advance determination of total project cost, the 
consultant shall be compensated on the basis of actual 
cost plus a net fee for profit, 

(2) for potential site studies, where the total scope 
and/or volume of work to be performed can be specified 
in advance, the consultant shall be compensated on the 
basis of a lump sum payment. 

All payments to independent consultants shall be sub- 
ject to audit. [Order 110, § 463-50—-050, filed 
11/16/76.] 
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COMPLIANCE 
WAC 
463-54-010 Intent and purpose of this chapter. 
463-54-020 Auditing to be performed. 


463-54-050 


463-54-030 Annual pre-payment system. 

463-54-040 Payments, a condition of continued construction and 
operation. 

463-54-050 Amount payable to state treasurer. 


WAC. 463-54-010 Intent and purpose of this chap- 
ter. This chapter sets forth rules relating to effects and 
compliance auditing of the energy facility construction 
and operation pursuant to RCW 80.50.040(11). [Order 
108, § 463—54-010, filed 11/4/76.] 


WAC 463-54-020 Auditing to be performed. Audit- 
ing may be performed by personnel from interested state 
agencies pursuant to interagency contracts with the 
Council. In the event any state agency declines or is not 
qualified, the Council may obtain auditing services from 
other sources. [Order 108, § 463-54—-020, filed 
11/4/76.] 


WAC 463-54-030 Annual pre-payment system. At 
the beginning of each fiscal year, the Council shall de- 
termine the total reasonable cost necessary to perform 
the auditing function during the next twelve months. 
Operators of certificated facilities will then be charged 
an amount based on the maximum expected auditing 
activity attributable to certificated facilities maintained 
by that operator. [Order 108, § 463-54-030, filed 
11/4/76.] 


WAC 463-54-040 Payments, a condition of contin- 
ued construction and operation. Payment of the annual 
charges established by this chapter shall be a condition 
of continued construction and operation of the energy 
facility. [Order 108, § 463—54—040, filed 11/4/76.] 


WAC 463-54-050 Amount payable to state treasur- 
er. Payments shall be sent to the Council office in the 
form of a check made payable to the state treasurer. 
Any unexpended amounts shall be credited or refunded 
to the certificated operator. [Order 108, § 463—54—050, 
filed 11/4/76.] 
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